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PUBLIC WORKS, IRELAND. 



FORTY-NINTH ANNUAL REPORT 

or TUB 

COMMISSIONERS OF PUBLIC WORKS IN IRELAND, 

FOE, THE YEAE 1880 - 81 . 



TO THE LORDS COMMISSIONERS OF HER MAJESTY’S TREASURY - . 

May it please your Lordships, 

E liave the honour to submit our Forty-ninth Annual Report on the several 
services intrusted to our management, viz. : — 

Loans for Works of Public utility, under Act 1 & 2 Wm. IV., c. 33, &c., and for 
Sanitary Improvements under the Public Health Acts ; Sanctions, Advances, 
and Repayments. 

Irish Reproductive Loan Fund Act. 

Public Buildings, viz. : — 

Dublin Buildings, including Viceregal Residences and Establishments in Dublin 
Castle and the Phoenix Park ; the Courts of Law ; Public Offices ; Metropolitan 
Police Stations and Courts ; the Royal Hospital, Kilmainham ; the Royal 
Hibernian Military School ; Ordnance Survey Office, Mountjoy Barrack ; the 
. Museum of Science and Art, Glasnevin Gardens, the Royal Irish Academy ; 
the National Gallery of Ireland ; the Royal College of Science. 

Coast-Guard Stations throughout Ireland. 

Customs and Inland Revenue Buildings throughout Ireland. 

Constabulary Buildings throughout Ireland. 

Post and Telegraph Offices throughout Ireland. 

Dundrum Criminal Lunatic Asylum. 

National Education Buildings. 

Queen’s Colleges, at Cork, Belfast, and Galway. 

Supply of Fuel, Water, and Light to all Public Departments in Ireland. 

Phoenix Park. 

National School Teachers’ Residences. 

Labouring Classes’ Dwellings and Lodging Houses. 

Glebe Loans. 

National Monuments and Ecclesiastical Ruins. 

Parochial Records Buildings. 

Limited Owners’ Residences. • 

Dispensary Houses. # 

Landed Property Improvement, including — 

Drainage of Lands, &c. 

Erection of Farm Houses and Farm Buildings. 

Erection of Scutch Mills. 

Erection of Labourers’ Dwellings. 

Planting for Shelter. 

Landlord and Tenant Act, 18 70 (33 & 34 Vic., c. 46). 

Arterial Drainage, with Improvement of Navigation and Water-power, 5 & 6 Vic., 
c. 89, &c. 

Drainage and Improvement of Lands Act, 1863, 26 & 27 Vic., c. 88, &c. 
Increased Rents in respect of Drainage Charges. 

Drainage Maintenance Act, 29 & 30 Vic., c. 49. 

Maintenance of Navigations in connexion with Drainage. 

Harbours. 

Fishery Piers and Harbours. 

Inland Navigations. 

Post Roads. 

County Surveyors’ Assistants. 

Railway Clauses Consolidation Act, 8 Vic., c. 20. 

Arbitrations — Railway and other. 

Tramways. 

Bridges. 

Operations for the Relief of Distress. 

Printed image digitised by the University of Southampton Library Digitisation Unit 

Printed image digitised by the University of Southampton Library Digitisation Unit 




(i 



FORTY-NINTH REPORT OF THE 



[18F0-S1. 



The following is an Abstiiact of Loans made by the Commissioners of Pcbuo Works, showing the Total 

Advances and Repayments 



Roads, Courthouses, Ac., 
Various Works, . 

For Roads, Bridges, Aa 

Erectionand Completion, 
In aid of Construction, 



I. Pcntio Works Loan Fond, Ireland, 1 A 2 Wm. IV., 

c. 33 ; 40 A 41 Vro., o. 27 
1* Grand Juries of Counties, 

2. Local Boards, . 

3. Roads and Bridges, 

4. Inland Navigation, 

5. Puldic Buildings, 

0. Railways, . 

7. Quarries, Mines, and Miscellaneous, 

8. Harbours, Docks, Ac., . - In aid of Construction, 

0. Fishery Piers and Harbnnrs, Act 9 Via, c. 3, . 

10. Labourers’ Dwellings in Towns, Act 29 A 30 Vic., c. 44, 

11. Artisans’ Dwellings, . . Act 3S dr 39 Vic., c. 36, 

12. Glebe Loans, . . . Act 33 A 34 Vic., c. 112, 

13. Public Health, . . . Act 41 A 42 Vio., c. 52, 

14. Reclamation of Waste Lands, 1 A 2 Wm. IV., a 33, 

15. RiverDrainagennd Navigation, Act 5 A 6 Vic., a 89, 
1G. River Drainage Maintenance, Act 29 A 30 Vio.,a 4! 

17. River Drainage, . . . Act 26 A 27 Vic., c. 88, 

18. Public Works Loans, . .57 Geo. III., a 34, 

19. Repairs of Roads and Bridges, C A 7 Wm. IV., c. 116, 

20. Land Improvement Preliminaries, 10 Vic., o. 32, 

21. Repairs of Fishery Piers, . 16 A 17 Vic., c. 136, 

22. Maui™™ of .Navioa- I 19 4 20 t 62 

tion Works, . . ) ’ 

23. Gaols and Bridewells, . 50 Geo. III., c. 103, 

24. Lunatic Asylums Buildings, lA2Geo. IV., c 33, Ac., 

25. Lunatic Asylums Support, . 6 Geo. IV., c. 54, 

26. Building Schools, . . 53 Geo. III., e. 107, 

27. Tithe Composition, . . 4 Geo. IV., c. 99, Aa, 

28. Relief of Distress, . . 43 Vic., a 4, 

29. Seed Supply, . . .43 Vic., cap. 1, 

30. Improvement of Lands, Act 10 Vic., c. 32. Aa: — 

For Drainage, Farm Buildings, Labourers’ Dwellings, ) 

Planting for Shelter, Scntcli Mills, Ac., . . f 

31. National School Teachers’) .a . „ Rli 

Residences, . . # j- 3S A 39 Vic., a 83, . 

32. Dispensary Houses, . . 42 A 43 Via, c. 25, 

II. Land Act Fund, . . Act 33 A 34 Vic., c. 46:— 

Advances to Tenants to purchase their Holdings, 

Totals Current Services, .... 
„ Closed „ .... 

Total Consolidated Fund Loans, 



IIL Inisn Church Fund Act, 43 Vic., a 4, and 43 A 44 
Vic. a 14: — 

1. Improvement of Lands, 

2. Public Health, 

3. Baronial Works, .... 

4. Relief of Distress, 43 A 44 Vic., c. 14, 

5. Relief of Distress Grants, . 

6. Arterial Drainage, . 



Total Irish Church Fund Loans, 
Grand Total, 



REPAYSIEXTS 
Principal. I 



£ 


8. 


d. 


£ 


.. 


d. 


£ *■ <L 


16,487 


6 


8 


699,326 


2 


4 


6,028 12 10 


100 


0 


0 


27,700 


0 


0 




12,500 


0 


0 


193,712 


0 


4 


4,071 1 I 


— 






69,950 


0 


0 


575 12 1 


— 






35,000 


0 


0 




136,530 


0 


0 


709,137 


0 


0 




400 


0 


0 


14,950 


0 


0 


__ 


8,400 


0 


0 


227,750 


0 


0 


1,604 16 3 


— 






53,079 


6 


6 


967 12 4 


20,933 


0 


0 


87,587 


0 


0 


1,024 2 6 


15,500 


0 


0 


46,000 


0 


0 


711 7 11 


29,321 


0 


0 


281,452 


13 


4 


5,113 18 1 


146,871 


1 


3 


493,811 


1 


3 


8,994 16 8 


31,000 


0 


0 


31,000 


0 


0 




— 






2,0S2,052 


7 


3 


18,302 3 3 


8,531 


7 


10 


30,066 


15 


11 


2,175 G 7 


39,995 


16 


11 


393,381 


1 


0 


6,611 13 0 









491,444 


19 


8 





214 


18 


8 


131,544 


13 


10 


1,015 19 7 


14,500 


0 


0 


52,000 


0 


0 


11,211 12 5 


4,696 


9 


6 


8,9 22 


18 


5 


— 


— 






2,430 


0 


0 


— 









892,758 


6 


9 


1,560 0 0 


13,619 


8 


3 


1,235,409 


3 


8 


35,993 15 10 









3,523,809 


18 


10 


32,431 11 5 









10,293 


5 


7 












279,451 


2 


7 





15,756 


0 


0 


15,756 


0 


0 


11,156 0 0 


494,317 


9 


11 


647,490 


5 


11 


48,723 7 3 


153,980 


0 


0 


3,2C8,S07 


4 


4 


49,159 16 7 


6,405 


10 


0 


15,363 


0 


0 


127 0 1 


1,190 


0 


0 


1,190 


0 


0 


- 


18,212 


0 


0 


492,590 


13 


0 


9,123 13 10 


1,189,461 


9 


0 


16,545,817 


0 


6 


257,744 7 3 


— 






14,272,166 


18 


8 




1,189,461 


9 


0 


30,817,983 


19 


2 


237,744 7 3 


625,082 


0 


0 


702,857 


0 


0 


2,606 0 S 


31,617 


0 


0 


36,521 


0 


0 


— 


197,252 


10 


11 


197,516 


14 


9 


— 


24,245 


0 


0 


24,246 


0 


0 


— 


1,132 


14 


2 


1.132 


14 


2 


— 


3,786 


1 


0 


3,786 


l 


0 


— 


883,116 


6 


1 


966,059 


9 


11 


2,696 0 5 


2,072,577 


15 


1 


31,784,043 


9 


1 


260,440 7 8 
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COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



Advances and Repayments to the 31st March, 1881, the Amounts remitted, and Balances outstanding; also the 
within the Year. 



Total of REPAYMENTS to H.M. 
Exchequer to 31st Muroh, 1861. 



BALANCES outstanding, 31st March, 1881. 



2,071 7 0 
1,049 3 8 
4,823 4 3 
1,204 7 11 



640,708 11 4 
5,734 7 4 
42,425 17 G 
10,610 13 11 



33,046 2 1 
171,500 0 0 
14,550 0 0 



93,937 4 5 
4,638 17 1 
32,313 17 9 
56,321 5 5 
6,822 14 2 
110,874 10 1 



2,971 11 11 
1,953 17 11 



58,527 11 0 
21,965 12 S 
148,314 10 11 
53,339 6 1 



27 3 1 
5,190 13 8 
14,242 12 10 



22,011 3 16 



2,824 11 


5 


62,882 


8 


2 


15L493 


9 


2 


74,836 


3 


3 


90,031 


8 


7 


242 






473 11 


10 


46,227 


8 


5 


3,954 11 


3 








6,851 


18 


1 








2,682 4 


4 


3,579 


19 


9 


8,470 


3 


2 









84,007 


0 


3 


16 


14 




1,329 6 


1 


766 


7 


7 


1,732 


17 


7 









45,233 


12 


6 








8,357 2 


4 


20,602 


16 


10 


35,093 


8 


8 









260,849 


16 


6 








11,327 16 


11 


28,917 


8 


0 


37,158 


18 


8 









464,893 


13 


3 


1,275 


8 


9 


— 




— 






— 






— 






31,000 


0 


u 


447 


8 


0 


1,409 10 


9 


843,127 


19 


4 


784,432 


18 


1 


1,207,491 


6 


9 


31,433 


1 


2 


692 


2 


3 


718 15 


4 


10,520 


18 


9 


4,626 


17 


5 









19,545 


17 


2 


38 


8 


1 


6,213 5 


5 


55,140 


4 


6 


48,308 


0 


3 


— 






338,240 


16 


7 


1,537 


4 


0 


180 0 


0 


307,533 


G 


3 


196,182 


5 


10 


171,911 


13 


5 


12,000 


0 


0 


7,929 


6 


3 


39 10 


5 


131,213 


14 


8 


61 


18 


0 









330 


19 


2 








— 




46,109 


19 


3 









1,013 


3 


1 


5,47G 


17 


8 








7 7 


7 


3,426 


8 


11 


7 


7 


8 


— 






5,496 


9 


6 


_ 






— 




2,430 


0 


0 


0 


0 


2 


_ 













_ 






— 




881,845 


1 


0 


0 


15 


3 


1,928 


5 


9 


8,985 


0 


0 








539 15 


1 


939,194 


6 


3 


976 


1 


5 


12,183 


0 


0 


284,031 


17 


5 


3 14 


11 



3,495,136 7 6 


0 0 2 





28,673 11 4 


9,336 11 4 


— 


350 15 4 


605 18 11 


51,724 6 6 


— 





227,726 16 1 


11,156 0 0 


120 10 9 





4,600 0 0 


48,723 7 3 


_ 


— 


598,766 18 8 


1,991,105 15 7 


932,053 4 11 





1,277,701 8 9 


230 0 7 


606 10 2 


— 


15,132 19 5 




1 9 1 


- 


1,190 0 0 


53,111 4 5 


88,646 15 3 


— 


439,479 8 7 


9,968,707 12 11 


2,601.884 16 6 


1,474,639 17 5 


5,102,469 10 2 


8,031,681 6 7 


486,930 0 4 


6,240,485 12 1 


— 


18,000,388 19 6 


3,088,814 16 10 


7,715,125 9 6 j 


5,102,469 10 2 



5,775 9 0 30 



809 7 1 
60,238 17 8 



*2,696 0 5 








700,160 19 7 











36,521 0 0 








197,516 14 9 










24,246 0 0 







1,132 14 2 


— 


— 




— 


3,786 1 0 


2,696 0 5 


. — 


1,132 14 2 


962,230 15 4 


18,003,084 19 11 


3,088,814 16 10 


7,716,258 3 8 


6,064,700 5 6 



• Repaid to Commissioners of Church Temporalities. 
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FORTY-NINTH ANNUAL REPORT OF THE [1880-81. 

unmis. The foregoing abstract gives the results of all Loan transactions, under their several 
— classes, winch have been intrusted to the Board’s management from the commencement 
of its operations in October, 1831, to 31st March, 1881. 

PUBLIC WORKS LOANS AUTHORIZED IN 1880-81. 

The year which terminated on the 31st March, 1881, has been exceptional in 
many ways. In addition to the usual loan services administered by us, it embraces 
operations on an extended scale which were authorised with the object of relieving the 
distress existing in many parts of the country, particularly in the southern and western 
districts. In aid of this purpose, a special fund of £1,500,000 was placed at our 
disposal out of the unappropriated balance of the Church Fund, to supplement the Loan 
Votes of Creditfor 1879-80 and 1880—81. 

The total loans authorised to be advanced for all purposes were 2,972 in number, and 
£2,703,390 in amount, against 941, and £988,359 in 1879-80, and 504, and £837,756 
in 1878-9. This very considerable amount, so largely exceeding former years, is made 
up of : — 

1 £ 

1. Ordinary Loana, ..... 963,402 

2. Relief Loans charged on the Consolidated Fund, . 611,723 

3. Land Act Loans, ..... 24,250 

4. Relief Loans charged on the Church Fund, . . 1,214,015 

2,703,390 

The following abstract shows the purposes to which these amounts have been 
allocated : — 

I. Public Works Loan Fund, 142 Wm. IV., c. 33, amended by 40 41 Vic., c. 27 — 



So. of 
Loam. 

1 Local Boards, .... 

4 Railways, ..... 

G Harbours, ..... 

1 Quarries, ..... 

17 Labourers’ Dwellings in Towns, 

1 Sites for Artisans’ Dwellings, 

58 Glebe Loans, .... 

42 Public Health 

5 Arterial Drainage Works, . 

9 Arterial Drainage Maintenance, . 

1 Repairs of Post Roads, 

2 Land Improvement Preliminaries, 

12 Repairs of Fishery Piers, 

9 Lunatic Asylum Buildings, . 

478 Land Improvement, 

49 National School Teachers’ Residences, 
8 Dispensary Houses, 

703 



Relief Loans charged on the Consolidated Fund — £ 

10 Poor Law Unions for Food and Fuel, . 17,406 

309 Seed Supply, 494,317 

IIL 49 Land Act Loans, .... 

IV. Church Fund Loans for Relief of Distress — 

127 Baronial Works, 194,494 

30 Public Health, 13,371 

15 Poor Law Unions for Food and Fuel, . . 24,446 

Grants in aid of Food and Fuel, . . 1,133 

1 Arterial Drainage, 3 786 

1,728 Land Improvement, 976,785 



2,972 



50.000 
. 155,000 

. 148,050 

733 

28,870 

15.000 
24,639 

. 205,187 

60,715 
13,112 

2.000 

15.000 
4,932 

28.000 
. 186,845 

10,469 

4,850 

953,402 



511,723 

24,250 



1,214,015 

£2,703,390 



These figures, representing three times the ordinary transactions, both in number and 
amount, show the work which has devolved on the department during the past year, 
and which, during the first six months of it, taxed all its efforts to the utmost. 

Lefoic proceeding to notice the ordinary proceedings affecting the Loan Services, we 
beg to refer to the General Acts of Parliament, passed during the year 1880. The 
Relief of Distress (Ireland) Act, 1880, placed £750,000 out of the Church Funds at our 
disposal to enable us to make advances, with the view to afford immediate employment 
the labouring classes in distressed districts, (1) to the proprietors for the improvement 
oc land, (2) for sanitary purposes, and (3) for Baronial Works presented for at 
Printed image digitised by the University of Southampton Library Digitisation Unit 
Printed image digitised by the University of Southampton Library Digitisation Unit 




1880-81.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 9 

Extraordinary Presentment Sessions convened with the sanction of the Lord Lieutenant. 
It also enabled Boards of Guardians to borrow before 31st December, 1880, out of the 
ordinary Loan Fund, for the purpose of giving out-door relief in food and fuel. 

The Relief of Distress (Ireland) Amendment Act, enlarges and extends the powers of 
the original Act. (l.) By increasing the grant from the Church Fund from £750,000 
to a total of £1,500,000. (2.) Enabling us to make advances up to 1st March, 1881, 

by way of loans or grants to Boards of Guardians for out-door relief in food and fuel 
out of the Church Fund, provided the total of such advances does not exceed £200,000. 
And (3.) to make loans to Railways, and other public companies, Trustees of Canals and 
River Navigations, and to Harbour Commissioners to the extent of their borrowing 
powers, on the guarantee of baronies at the rates of interest fixed by the Treasury for 
loans for sanitary purposes. The same conditions are also extended to loans to be 
made to the Trustees of Drainage Boards, constituted by Act 5 & 6 Yic., c. 89, without any 
such guarantee. These powers cannot be exercised after the 31st December, 1881, or in 
favour of any other projects except those in the schedule to the Act, except as regards 
the Trustees of Drainage Boards, or Harbour Commissioners, sec. 3, 43 & 44 Yic., c. 44. 

The Public Works Loans Act, 1880, section 6, grants to us, for the purpose of 
making advances on loans in the period ending 30th June, 1881, the sum of £1,100,000, 
and it authorises the remission of certain instalments of principal and interest due in 
respect of Lough Corrib Mills, amounting to £1,566 14s. 10c?. 

The above abstract of sanctions includes the following special loans : — 

£ £ 

Dublin South City Market, . . 50,000 Galway Harbour Commissioners, . 28,100 

Ballycastle Kailway Company, . . 20,000 Carrickfergus Harbour Commissioners, 12,000 

West Donegal Railway Company, . 50,000 Newry Port and Docks Board, . . 105,000 

Letterkenny Railway Company, . 85,000 

Under the Labourers’ Dwellings in Towns Act, 17 loans, amounting to £28,870 have 
been granted to borrowers, as against £31,858, granted to 19 borrowers in the previous 
year. The expenditure of this amount, when fully completed, will have aided in the 
erection of 302 separate dwellings. 

The Glebe Loan Act now in operation since 1870, has been again renewed by an 
Amendment Act,- passed last year, for a further period of three years, terminating on 
the 31st August, 1883. Up to the close of the year, 592 borrowers have availed them- 
selves of its provisions to the extent of £281,452. Duringthe year, 58 loans amounting to 
£24,639 have been granted, showing a considerable abatement on the transactions of 
1879-80, when £38,204 was allocated to this purpose to 79 borrowers. 

Sanitary works have been proceeded with to a larger extent than in any former period, 
an impetus having been given to them by the desire on the part of local authorities, to 
afford as much employment as possible during a period of much general distress. This 
enables us to record that loans amounting to £205,187 have been sanctioned out of the 
ordinary fund, and £13,371 out of Church Funds, providing for 72 different works, viz. : — 



£ 

24 for Water Supplies at a cost of . . . . 33,632 

36 for Sewerage, ...... 32,576 

3 for providing Cemeteries, .... 6,000 

2 for Fever Hospitals, ..... 2,350 

1 for Construction of an Abattoir, .... 15,000 

1 for Swimming Baths, ..... 2,750 

2 for Flagging and Paving, . . . . 4,750 

1 for Erection of Town Hall, .... 1,500 

1 for the Construction of a new street in Dublin, . . 20,000 

And for Paving the streets of Dublin, . . . 100,000 



Our total advances for all these purposes, amount to £493,811 at the close of the year. 

The sanctions for Arterial Drainage Works, £60,715, include £9,000 for the completion 
of districts in operation, and for three new districts, viz. : — 



Garristown and Delvin, 
The River Lerr, 

Scariff River, 



The proprietors in the last named district, situated in the county of Clare, have 
declined to proceed with the works, which would have afforded much needed employ- 
ment and created great improvements, in consequence of the agitation prevailing 
throughout the country. 

The Relief of Distress Amendment Act authorised, as already stated, advances to be 
made to the trustees of drainage districts for maintenance works, on favourable terms as 
regards the rate of interest. Under this provision, we have made loans to four drainage 

districts, amounting in the aggregate to £6,862. 
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In our last Report we alluded to the great impetus which had been given to Land 
Improvement Works by the favourable terms granted to proprietors— m the districts 
scheduled by the Lord Lieutenant as distressed, under the Public Notices dated the 22nd 
November, 1879, and the 12th January, 1880. This latter provides that the repayment 
of such advances shall be made at £ 3 8s. 8 d. per cent, per annum, including principal 
and interest, extending over a period of 35 years, which is to commence only at the 
expiration of two years from the date of each advance, practically extending the term 
•to 37 years. We stated we had received, under those notices, 2,180 applications 
• for £l 208,000 in the short space of six weeks. Of these, we have now to state that loans 
to the amount of £1,166,385 have actually been made, including £976,785, during the 
' year to the 31st March last. Of the total amount sanctioned, viz., £1,166,385, a number 
of loans have lapsed, from the inability of proprietors to proceed with the works, or 
from other causes, amounting to £99,060, reducing the sum chargeable under this head 
to the Church Fund to £1,067,325, or thereabouts — on account of which, on the 31st 
March last, we had actually advanced £702,857 to the borrowers, leaving a balance of 
£364,468. This affords satisfactory evidence that, under the favourable conditions 
offered, a very general progress has been made in carrying out these special works. 

This large expenditure in distressed districts has not diminished in any way the 
ordinary operations of this service. On the contrary, judging by the figures which are 
now before us, it appears to have directed increased attention to these and similar works, 
forwhich proprietors have such ample powers to borrow for the improvement of their lands. 
We find that 478 loans amounting to £186,845, against 306 in the preceding year, have 
been sanctioned on the ordinary conditions of repayment,, making, with those granted 
from the Church Fund in the year, £976,785, a total of £1,163,630. The actual' 
advances in the year, out of both funds, for this one purpose amountto £779,062 ; being 
nearly a fourth of the issues made in the previous thirty-three years. The total 
advances for this service now amount. to £3,971,664. 

The operations for the year also include 49 loans for building residences for National 
School Teachers, amounting to £10,469, and 8 dispensary houses, £4,850— the Act 
authorising loans for the latter purpose having only recently passed. 

Under the Relief of Distress Act, loans amounting to £17,406 were made to 10 
Unions for the purpose of aiding them in giving out-door relief in food and fuel, the re- 
payment being limited to L0 years with interest at 3^ per cent. ; and under the Relief 
of Distress Amendment Act, which authorised advances being made to the extent of 
£200,000 out of the Church Fund, the loans are required to be repaid in twelve years 
at one per cent, interest, no interest being chargeable for the first two years.. Fifteen 
unions have borrowed on these more favourable conditions, to the extent of £24.446, 
including a sum of £l 0,85 6 to pay off the advances made at the higher rate of interest 
under the first relief Act. 

Out of the sum of £200,000 appropriated under the latter Act, authority was also 
given to make free grants in aid of relief, and on the recommendation of the Local 
Government Board, six grants amounting to £1,113 in the aggregate have been so made. 
As the time had at the period. to whjch th,is report is brought up nearly expired when 
such loans and grants could be. made, we do not anticipate any material addition to these 
figures before this portion of our duties is brought to a close. 

A full statement of’the eictensiVe duties under the Seed Supply Act, 1880, was 
given in our last Repoyt, wl\en it was expected that the estimated advances would 
probably reach an aggregate of £600,000. This amount has, however, fallen short of 
the actual advances, which have reached £647,490, including £494,317 sanctioned in 
the year. But in adjusting the accounts of the numerous electoral divisions — about 
2,700 — with the guardians of unions, we have recovered in respect of balances unapplied, 
•£4S,723, which reduces the debts to £598,767. 

In pursuance of the power granted by the 11th section of the Relief of Distress 
Amendment Act, the Local Government Board, on the representations made to them, 
have suspended, in certain unions, or parts of unions, the special rates which guardians 
are empowered to make for the fepavrdent of these loans, for a period of one year. 
This has been exercised to the extent of £296,121, in respect of which a moiety 
will be repaid in each of the years 1882 and 1883. The remaining advances, viz. : — 
£302,646 being repayable in 1881 and 1882, also by equal moieties. ° 

In the Report of 1879-80, we called attention to the preliminary steps which were 
• then being taken in connexion with relief works presented for at Baronial Sessions. At 
that period 127 of these sessions had been held, and presentments made for 2,531 
works, estimated to cost £225,540, on account of which "we had recommended 1,97S 
works, at a cost of £174,473. Since this period, 97 other sessions have been held, at 
which 1,456 other works, estimated to cost £173,483, have been presented for. Of 
these tt&aking) ititetaloath'oniint of the 
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estimate for the works recommended by us for approval to be £312,023, of which works 
to the amount of £264,032 including incidental expenses have up to the present been 
authorized. The portion of the Church Fund appropriated to this service by your lord- 
ships was, in the first instance, £200,000, which has since been increased to £270,344, 09 
account of which there has been actually sanctioned £194,493. 

The proceedings under the Landlord and Tenant Act, 1870, have, probably in anticipa- 
tion of further legislation conceding a larger proportion of Government loan, been almost 
brought to a standstill. The number of loans made have been 49, amounting to £49,250. 
The total number of holdings purchased by tenants under the Act are 849, who have become 
proprietors of 50,695 acres, at a total cost of £823,122, on account of which we have ad- 
vanced £492,370, giving an average of 60 acres to each proprietor. This, with one ad- 
vance for compensation claim, £220, makes a total advance under the Act of £492,590. 

The abstract statement of advances and repayments at pp. 6, 7, shows - that dur ing 
the year a total of £2,072,577 has been advanced for all purposes, of which £1,18.9,461 
was from the Consolidated Fund, and £883,116 from the Church Fund ; and that the 
repayments to the Exchequer in the same period were — 

On account of Principal, ..... £257,744 
„ Interest, ..... 104,793 

£362,537 



a sum of £2,696 having been received on account of loans out of Church Fund, The total 
of all 3uch-loans since the Union (1800), made through the instrumentality of this and 
other Irish departments, amounted to £31,784,043, of which £966,059 has come from the 
Church Fund. The total repayments amounted to £lS,003,084, exclusive of interest 
payments, £3,088,41 4— ^und the remissions £7,716,258, leaving a balance of principal 
outstanding of £6.064, 700, of which £5,102,470, remains owing to the Consolidated Fund, 
and £962,230 to the Church Commissioners. 

It will be observed that the amount of indebtedness, on account of loans, in Ireland 
has, as the following figures show, been making rapid progress of late years : — 

On 31st March, 1878, ..... £3,400,650 

1879, ..... 3,629,79.9 

• „ • 1880, . . . 1 . . 4,254,874 

• „. 1881, . 6,064,700 



The rates of interest with which the balance is charged, are as follows : 
On the portion due to the Consolidated Fund — 

Free of Interest, ..... £1,122,666 

3 per cent., . . . . . . 6,000 

59,054 
2,641,624 
73,762 
521,501 
20,728 
657,134 



On the Church Fund Loans — 

• 1 per oent.- Interest 



£5,102,469 

962,231 

£6,064,700 



The balance .of principal which does not bear interest has been increased in .the past 
year by the amount of £598,767 advanced for Seed Supply. 

The yeat closed with the following balances of funds available for loan issues : — 

Public Works Loan Fund, . • • £280,000 

Land Act, . . .••.*• • 505,000 

•Church Fund Loans, • 540,000 

Total, . . 1,325,000 



The unissued portion of the Public Works Loan Fund will lapse pn Q r before the 
30th June,- 1881. • - 

We have s'ubmitted to your lordships - a statement of the amounts which will 
probably be required for this portion of the Loans Service during the ensuing year, to 
meet the balance unissued on existing loans, ns w.ell as those which have been, notified 
to us by intending -borrowers as likely to arise. ■ These together amounted to a gross 
total of £1,474,333. 

The instalments in arr ear on the various L&nd charges, which on the 31st March, 1880, 
amounted to £13,249, have increased to £23,625 on the 31st March, 1891, and we regret 
to find that in* the current half-year these arrears have undergone further increase. 

... B 2 
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The expectation that this would arise in consequence of the unsettled state of the 
country was brought before your Lordships in our .Report dated 21st October, 1880. 

We append liste of applications for loans received in the past year from Local Bodies 
for sanitary and other purposes. 



LOANS APPLIED FOR FROM 1st APRIL, 1880, TO 31st MARCH, 
INCLUSIVE. 

Public Health ( Ireland ) Acts ; 1878, 41 Se 42 Vic., c. 52 ; an d 1879, 42 Si 43 Vic., c. 57. 

From Boards of Guardians — 

Work. Place. 

Main Drainage and Sewerage Works, Ardee, 

Sewerage Works, 



1881, 



Onion. 
Ardee, . 
Athlon e, 

Do., . 

Do., . 

Ballyraughan, 
Bantry, . 
Belmullet, 



Pumps, 

Do., . 

Extension of Water 
Water Supply, 
Sewerage Works, 



Works, 



Carrick-on-Shannon, Sewerage Works, 



Do., 
Caherciveen, 
Clifden, . 
Clonakilty, 
Coleraine, 

Do., . 

Cork, . 

Do., . 
Downpatrick, . 
Enniskillen, 
Ennistymon, 
Eermoy, . 
Glennamaddy, . 
Cort, 

Inisliowen, 
Kenmarc, 

Do., . 

Do., . 
Kilkeel, . 
Kilmallock, 

Do, . 
Kilrush, . 

Do., . 

Do., . 

Do., . 

Do., . 
Limavady, 
Limerick, 

Do., . 
Listowel, 

Do., . 

Do., . 

Do., . 

Do., . 
Longford, 

Do., . 
Loughrea, 
Mallow, . 
Mitchelstown, . 
Midloton, 
Milford, . 

Do., . 
Newcastle, WeBt, 
Do., 

North Dublin, 



Parsonsfcown, 

Rathkoalo, 

Sligo, 

8trokestown, 
8traban0j 
Thurlea, . 
Tipperary, 
Tobcrcurry, 
Traleo, . 
Do., . 



Do., 

Water Supply, 

Water Works, 

Sewerage Works, 

Supply of Water 
, Waterworks, 

, Intercepting Hospital at 
Improving Burial Grounds, 
Sewerage Works, 

New Cemetery for 
Water Works, 

Water Supply, 

Sanitary Works, 

Sewerage Works, 

Completion of Water Works, 
Additional Sewers, 

Sewers and Pump, 

To complete Water Work! 
Water Supply, 

Sewerage Works, 

Water Works, 

Sewerage Works, 

Additional Works, 

Sewerage Works, 

Do., 

Do., 

Water Supply, 

Sewerage Works, 

Do., 

Sewerage Works, 

Do., 

And Pump in . 

Sanitary Works, 

Sewer, do., 

Enlargement of Burial Ground, 
Repair of “ Major’s Well ” near 
Pump for Village of 
Sewerage Works, 

Water Works, 

Water Supply, 

Water Works, 

Do., 

Pump in 
Water Works, 



Moate, 

. Turrock, 

Do., 

. Lisdoonvama, 

, Bantry, 

. Belmullet, 

. Dmmshambo, 

. Carrick-on-Shannon, 
. Cahirciveen, 

. Clifden, 

. Timoleague, 

. Portrush, 

. Bushmills, 

. Ballydulea, 



Cork Union Rural Sanitary District, 2,1 
Portaferry, 



Frankford, . 
Pallaskenry, . 
K illaspugbrone, 
Strokestowm, . 



Sewerage and Sanitary Works at Dnmxcondra, 
Yellow Lane. 

Sewerage Works, 

Water Works (additional Loan) 

Supply of Water by Pump, 

Completion of Water Works, . 

/Waterworks, 

| Sewerage Works, . 

Water Works, 

Sanitary Works, 

To completo Sanitary Works from 
Fever Hospital, 

. Sewerage Works, . . , 



Enniskillen, 

Kilfenora, 

Castletownroohe, 

Kilkerrin, 

Kin vara, 

Moville, 

Kenmare, 

Kilgarvan, 

Kenraare, 

R,ostrevor, 

Kilmallock, 

Kilfinane, 

Kilrush, 

Do., 

Kilkee, 

Kilrush, 

Do., 

Dungiven, 

Caliirconlish, 

Cappainore, 

Ballylongford, 

Duagh, 

Do., . 

Newtownsands and ! 

Bally bunnion, 

Ballymacormack, 

Longford, 

Greenhill, 

Buttevant, 

Kildorrery (Supplemental Loan), 
Cloyne, . 

Bathmullen, . 

Bamelton, 

Knoclcaderry, 

Abbeyfeale, 



| Strabane, . 



Borrisoleigh, . 

. Cappawliite, . 

. Tobercurry to Ballayard, 
. Castleisland, . 

. Castlemaine, . 



Knockamune, 



. 2 ,( 



40 10 
90 0 



646 

100 

100 

70 

3,000 

592 

800 

111 

92 

1,600 

184 



400 

220 

40 

600 

2,400 

1,050 

175 

200 

125 

350 

140 



2,000 

415 

265 0 
94 0 
418 
75 
573 
351 
250 
102 
150 
90 
250 
150 0 
100 0 
2,700 
100 
545 
250 



67 Applications. Total Amrom, . £41,247 10 » 
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From Corporations of the following Cities and Towns : — 



£ 

Armagh, .... Water Supply, 8,000 

Belfast Swimming Baths, 2,750 

Dublin Artisans’ Dwellings, Plnnkot-street area, 15,000 

Do., .... New Street to Swivel Bridge, 20,000 

Limerick, .... Dock Road Sewer, . . 2,000 

Londonderry, . . . Water Works at Waterside, ....... 1828 

Sligo, Sewerage Works, 206 

Do., Intercepting Sewers along tlie River, 1 573 

Do., . . . . Water Works at Kils ellagh, 28^000 

Wexford, . . . .To Complete Water Works, 5,000 



10 Applications. Total, . . . £84-, 349 

From Town Cohmissionebs. 

£ 

Ballymena Water Supply, Ballymena, not exceeding 23,000 

Do., .... Sewerage Works, Ballymena, 9,600 

Banbridge, .... To purchase Market Place and Tolls, and to build new Market Places 

in Banbridge, 4,000 

Carlow Town Hall, Carlow, 1,500 

Do., .... Market Place, Carlow, 500 

Coleraine, .... Waterworks, Coleraine, 1,800 

Drumcondra, Clonliffe, and 

Glasnevin, . . . Water Supply to Township, ........ 1,000 

Do., do., Drainage Works in Township, 6,312 

Dungarvan, . . . ' Flagging, Curbing, and Paving Channels, Dungarvan, . . . 750 

Ennis, . . . .To complete Sewer Works, Ennis, 120 

Do., .... House for Caretaker of Water Works at Drumbiggle Reservoir, . 195 

Kells, Sewerage, Kells, 220 

Lisburn, .... Sewerage Works, Lisburn, ........ 1,200 

Lnrgan, .... Sewerage Works, Lurgan, 1,000 

Pembroke, .... Sewerage Works, Pembroke Lane, ...... 130 

Do., .... Sewerage Works, Sandford and .Carlisle Roads, .... 310 

Youghal, .... Sewerage Works, Youghal, 595 



17 Applications. Total, . , . £52,232 



From Railway Companies, Harbour Commissioners, &c. 

Act 1 <fs 2 Wm. IV., c. 33, and Acts amending it. 

Railways. 

West Donegal Railway Company, . Line from Stranorlar to Donegal, extension of Finn Valley 
Railway, 



Killorglin Railway Promoters, 



Clara and Banagher Railway Com- 
pany (late Midland Counties and 
Shannon Junction), 

Do., do., 

Ballymena and Larne Railway Com- 
pany, ...... 

Derry Central Railway Company, . 



To make a Railway from Farranfore Station (Great Southern 
and Western Railway) to Killorglin, . . ... 



To complete the un fi n i shed works, 
Under Baronial Presentment, . 



Further Loan, . 
To complete Line, 



£ 

50,000 



5 Applications, 
Poitrush Harbour Company, . 



Total, 



Dowra, county Cavan (R. H. Johnstone), 
Glin (Market Committee), 

Mulkear Drainage Board, . 



Erecting a Jetty, purchase of Dredger, Dredging 
Plant, and Steam Tug for the purpose of improv- 
ing the Harbour of Portrush, 

Market and Courthouse, .... 

Market for Glin, ...... 

To pay Verdict and Costs under Act 43 <fc 44 Vic. 

c. 206, Local and Personal, 

To construct a Pier and Harbour at Feint, county 

Kerry, 

To purchase the Newry Canal, £7 2,600 ; New Works, 
£105,000; present Debt, £32,400, 

To make, maintain, and improve the Harbour of 

Wicklow, 

Extension of the Quays and Improvement of Har- 
bour, ' 

River Fergus (Clare Slob) Reclamation To enable the Company to reclaim the valuable Slob 
Company. Lands on the east bank of the River Fergus, county 

Clare, 

New Ross Port and Harbour Commis- To dredge and improve Harbour of New Ross, 



Tralee and Fenit Pier and Harbour Com- 
missioners. 

Trustees of the Newry Navigation, 



Wicklow Harbour Commissioners, . 
Larne Harbour Authority, . 



sioners. 

The Dublin South City Market Company, 
Dublin Port and Docks Board, 

12 Applications. 



Completion of Buildings and Clearance of Areas, 
Improving Harbour of Skerries, county Dublin, 



30,000 



30,000 

30,000 



1,860 

5,000 



2,000 

733 

300 



1,000 

95.000 

210,000 

50.000 

20.000 



20,000 

7,000 



50,000 

3,000 



Total, ... 
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Ports tewart, . . 

Dublin and Diessujgton, . 



Tramways. 

. Between Town and Railway Station, . 
. Steam Tramway Company, 



£ 

1,666 

20,000 



, 2 Applications, 



Total, . ’ £21.666 



Act 40 <L 41 Vic., c. 27. 



' Board of Control for Lunatic Asylums. • 

£ 



Clonmel, 


. Beds, 


8,000 


Kilkenny, . 


Do., . 


3,500 


Limerick, 


. Water Pipes, . 


700 


Ballinasloe, . 


. New Works, . 


10,000 


Cork, . 
Letterkenny, 


Do., 


3,500 


Do., 


500 


Mullingar, . 


Do., 


500 


Richmond, . 


-Do., 


800 


Waterford, . 


- Do., 


500 


9 Applications. 


Total, . 


. £28,000 



Applications of Trustees of Drainage Districts under Act 5 &. 6 Vic., c. 89, and the 
Acts amending it< authorized by the “Relief of Distress- (Ireland) Amendment 
Act, 1880,” 43 & 44 Vic., c. 14, section 13, 2nd August, 1880. 



.... Districts. _ Amounts. 

Rinn and Block River, Counties Leitrim and Longford, ... £1,500 

ISslin, County Leitrim, . . . . . ... 500 

Ballinamore and -Ballycomiell, Counties Fermanagh, Cavan, and Leitrim, 3,362 

Fergus, Counties Clare and Galway, . . .... 1,500 

4 Applications, ..... Total, £6,862 



Loans applied for under the Relief of Distress (Ireland) Acts, 1880. 
Under the Act 43 Vic., c. 4. 



Nun* at Union. 

•Ballinrobe, 
•Belmullet, 
Dingle, . 
•Dromore West, 
Dunfanaghy, 
Killala, . 
•Newport, 
•Strokestown, 
•Swineford, 
Tralee, . 



Amount applied for. 



380 



1,998 

1,500 

500 

400 

650 

1,000 

0,000 

1,978 

3,000 



These loans are repayable in ten years, 
with interest at the rate of 3J per cent, 
per annum. 



10 Applications, 



. £17,406 



Under the Amendment Acts 43 <Ss 44 Vie., caps. 14 Jc 44. 



Ballinrobe, . 

Ballyvaughan, 

Bawnboy, 

Belmullet, . 

Belmullet, 

Claremorrie, . 

Clifden,' 

Dromore West, 

Glenties, 

Kanturk, 

Newport, 

Newport, 

Strokestown, 

SwinofoVd, * 

Swineford, 



£ s. d. 
380 0 0 1 
200 0 0 
900 0 0 | 
3,170 0 0 ' 
8V5 0 0 
818 0 0 
2,000 0 0 
500 0 0 
603 0 0 
1,006 1 6 
2,000 ‘ 0 0 
200 0 0 
6,000 0 0 
4,331 0 0 
1,563 0 0 



]5 Applications, . . 24,446 1 6 



These loans are repayable in twelve 
years, with interest at the rate of 1 per 
cent, per annum. • 



ri nteeff ma^* eff ” 1 l iodt itkeBa' cbil todfcUitJ < unto i the original Act. 
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IRISH REPRODUCTIVE LOAN FUND. 

The proceedings in administering this fund, or rather the ten separate county funds, 
have been fully noticed in former reports. The operations have hitherto been 
confined to the eight maritime counties, and the loans made in them, have been for 
fishery purposes only. In these we have advanced 295 loans amounting to £5,986 in 
-the year to 31st March, 1881, making the total sum advanced £32,368 on 1,762 loans. 

The total repayments, including interest at 2J per cent., have now reached £21,939, 
the amount overdue on Promissory notes being £865 3s. 9 d. 

The amounts available for loans for fishery purposes in the year 1881 are as follows : — ■' 



Clare, . 
Cork, . 
Galway, 
Kerry, . 
Leitrim, 
Limerick, 
Mayo, . 
Sligo, . 



£ 

358 
. 1,004 

. 1,127 

. 2,248 

375 
652 
690 
418 



£6,872 

When this fund was handed over to us in 1874 it con sis ted of: — 

£ a. d. 

Cash, ..... 974 2 1 

Consols, at par, ..... 42,061 12 1 



£43,035 14 2 

The funds and other assets on the 31st March, 1881, stood in our books as follows : — 

£ a. d. 

Cash, ....... 1,616 14 4 

Consols, at par, ..... 38,152 14 10 

Promissory notes to be realized, £12,192 Is. lid.; pre- 
sent value, say . . . . 11,500 0 0 



£51,269 9 2 

Showing an improvement in the fund to the extent of £8,234. 



PUBLIC BUILDINGS. 
Executive Service. 



The public buildings under the charge of the Board are as follows : — 

The Viceregal Residences in Dublin Castle and the Phoenix Park, the Courts of Law, 
Public Offices, Metropolitan Police Stations and Courts, the Royal Hospital, Kilmainham, 
the Royal Hibernian Military School, Ordnance Survey Office, Mountjoy Barrack, the 
Museum of Science and Art, Glasnevin Gardens, the Royal Irish Academy, the National 
Gallery of Ireland, the Royal College of Science, all in the Dublin District. 

Coast-Guard Stations throughout Ireland. 

Customs and Inland Revenue Buildings throughout Ireland. 

Constabulary Buildings throughout Ireland. 

Post and Telegraph Offices throughout Ireland. 

Dundrum Criminal Lunatic Asylum. 

Queen’s Colleges, at Cork, Belfast, and Galway. 

National Education Buildings throughout Ireland. 

The necessary works of repair, maintenance, and furnishing of the above buildings, 
and the supply of fuel, water, and light, for the several departments occupying them have 
been duly attended to, and the following new works and alterations have been carried 
out in connexion therewith. 

The conversion into barracks for the Royal Irish Constabulary, of the bridewells at 
Callan, Castleblayney, Carrick-on-Suir, Ennistymon, Kells, Kenmarej and Urlingford, 
have been completed, and similar works are in progress, or are being arranged at Bally- 
money, Midleton, Antrim, and Ballyconnell. 

Additions and improvements have been made to the barracks at Tralee, and to the 
former Military Barracks at New Inn, Ballinamult, Foxford, Longford, and Arklow, to 
adapt them for use by the Constabulary. The proposed new barrack at Galbally, county 
.Waterford, has not yet been commenced from difficulties in obtainipg possession of the; 
site. Additional portable huts have been supplied, increasing the number to 42. 

The new barrack and station-house at Store-street for the Dublin Metropolitan Polici 



has been completed and occupied. 
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The accommodation for the Survey Department of the Board of Trade at the several 
ports, Dublin, Belfast, Cork, Queenstown, and Londonderry, being provided for under the 
Parliamentary Votes, has been taken in charge by the Board. 

Arrangements have been made for providing Portal Inspection Offices in connexion with 
the Veterinary Department of the Privy Council, at 21 ports from which cattle are exported. 

The works at the Queen's Colleges during the year have been limited to the main- 
tenance of the buildings, the furniture and fittings. The additional ground recently 
added to the Cork College has been laid out so as to afford a very complete botanical 
garden, for which by its irregularity of surface and variety of soil and aspect it is 
specially adapted. The ground adjoining these gardens has been acquired for the purpose 
of erecting halls for students, and other buildings in aid of the work of the college. 

During the past year the erection of 89 National school-houses has been proceeded 
with at a total cost of £13,506 95. lOd, towards which the Board paid, as grants, two- 
thirds, or the sum of £9,004 6s. 7d., the remaining one-third of the expense being met 
by local contributions. 

Various additions to and enlargements of school-houses, together with such structural 
improvements as providing timber flooring, wainscoting, tablet rails, eave gutters, &c., 
erecting porches, building enclosing walls and gates have been carried out at 28 ordinary 
literary National schools, at a total cost of £1,377 4s. 3d., of which the Board paid 
two-thirds, the remaining one-third having also been locally contributed. 

Besides this outlay, the Board have expended in new works and alterations, repairing 
and maintaining the Metropolitan -{or Central) -Model School Buildings, and the District 
Model, Minor Model, and Model Agricultural Schools, the sum of £8,894 145. lOd. and, 
a further sum of £2,037 05. 2d. for furniture for those buildings : on the ordinary 
literary National Schools in charge of the Board, a sum of £3,242 195. 9 d. has been 
also expended in works of maintenance and repair. 

Fuel and Light, &c. 

This service for the twelve months ended 31st March, 1880, embraced the supply to 
about 250 establishments, of coals, coke, turf, fire-wood, gas, water, chandlery, &c., to 
the Metropolitan Crown Buildings, and to those in various parts of the country to an 
aggregate amount of £17,739 18s. 1 d. 



National Monuments, and Ecclesiastical Ruins. 

Irish Church Act, 1869, 32 & 33 Vic., c. 42. 

On the 30th October, 1880, the Irish Church Temporalities Commissioners, acting 
under the provisions of the 25th section of “The Irish Church Act” of 1869, made 
an Order amending and consolidating their former Orders of 27th October, 1874, 
16th December, 1874, and 12th December, 1877. By this new order the number of 
buildings transferred to the Board for preservation as National Monuments has been 
increased from 119 to 137. Of this number the necessary works for arresting dilapida- 
tion and insuring future preservation have been carried out at 56, and partly at 5 more, 
which are in hands, while of those included in the Order there are 4 at which either no 
trace of the building has been discovered, or so little, as to leave nothing worth preserv- 
ing. There are 13 cases of pre-historic remains such as Stone Forts and Bee-hive Cells, 
to which scarcely anything can be done beyond protecting them from further injury, and 
the remainder comprise 9 Round Towers, 29 lesser Churches, and 12 Abbeys. The 
outlay up to the present time has been £16,646 5s. 8 d., and there remains to credit of 
the account, Three per cent. Stock £41,848 5s. 2d., and a cash balance of £432. 

The details of the works, the progress made, and the results arrived at will be found 
in the report of Mr. Deane, r.h.a., the superintendent, in the Appendix, p. 93. 



Parochial Records. 

Act 39 & 40 Vic., c. 58. 

Under the provisions of this Act, inspections of the Repositories provided for the safe 
•custody of the Parochial Records have been made in the several cases required by the 
Deputy Keeper of Records, and reports procured thereon have been forwarded to him- 



Parks and Gardens, 

The Phamix P ark. — The several lodges of the Bailiff, gate keepers, constables, and over- 
seers, have been duly maintained, as well as the various roads, avenues, plantations, &c, 
The Peoples Garden continues to be largely frequented, especially on Sundays and 
holidays. ^ The annual distribution of bedding plants among the humbler classes con- 
tinues i rn^fl 7l 1 brary Digitisation Unit 
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St. Stephen’s Green Park . — The walks, ride, shrubberies, and plantations, have been 
maintained during the year, but from the crowds which frequent the Park it is extremely 
difficult to maintain the grass surface. The Commissioners notice with satisfaction 
that there have been very few malicious or mischievous injuries to any portion of the 
grounds or their contents. 

Curragh of Kildare . — Under your Lordships’ authority the lodge for the Deputy 
Ranger of the Curragh has been built and completed, and that officer now resides in it. 



BUILDINGS — Loans Service. 

Loans have been made, under the powers conferred upon us by the several Acts 
referred to, for the following purposes, and in these cases the works, when approved, 
are carried out by the borrowers under our general control and supervision. 

Labouring Classes’ Lodging-houses and Dwellings Acts. 

29 & 30 Vic., c. 44, and 30 Vic., c. 28. 

During the year 29 applications have been made for loans, amounting to £44,027 4s. Id. 
for the erection of dwellings for 441 families ; of these 17 for the accommodation of 302 
families, amounting to £28,870, have been granted. Some of the applications could not 
be entertained, as the character of the proposed buildings rendered them unsuitable 
to the wants and means of the class of persons for whose benefit the Act was framed, and 
others in consequence of the inadequacy of the accommodation provided, either as to 
space or sanitary arrangements. The advances during the year have amounted to £20,933. 

Glebe Loans. 

Glebe Loans {Ireland) Acts, 1870-71-75-78. 

38 & 34 Vic., c. 112 ; 34 & 35 Vic., c. 100 ; 38 & 39 Vic., c. 30 ; 41 Vic., c. 6. 

Applications for 65 loans have been received during the year, amounting, including some 
cases remaining under consideration from last year, to £26,903, and loans have been 
granted to the amount of £24,639. The issues for the year amounted to £29,321, 
From the passing of the Act 33 & 34 Vic., c. 1 12, on 10th August, 1870, we have received 
862 applications for loans, of which 670 have been granted, and the total amount advanced 
up to the present is £281,453. Among the applications referred to some have been with- 
drawn or not proceeded with, and others have failed through want of title, &c. 

National School Teachers’ Residences (Ireland) Act. 

38 & 39 Vic., c. 82. 

Fifty-seven applications under this Act have been received during the year for loans 
amounting to £12,181, of which forty-nine have been sanctioned, the other cases being 
still under consideration. 

The issues during the year on this service have amounted to £6,405 10s. 0 d. 

Dispensary Houses (Ireland) Act. 

42 & 43 Vic., c. 25. 

Twelve applications have been received for loans under this Act, amounting to £7,067, 
of which 8 have been granted, amounting to £4,850. 

Limited Owners’ Residences. 

Acts 27 & 28 Vic., c. 113 ; 33 & 34 Vic., c. 5&; 34 & 35 Vic., c. 84. 

These Acts have been brought into operation in one .case only, that of R. H. Metge, 
Esq., M.R, for additions to Athlumney House, Navan, in which the Provisional Order 
has been made. 



LAND IMPROVEMENT. 

In submitting our report on this branch of our duties, we follow the course adopted 
last year, separating the advances coming under the ordinary conditions from those 
obtained under the Relief of Distress Act, 1880. 
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The number of applications and amounts issued under the former system from the 
commencement in 1847 to the close of the financial year ending 31st March, 1881, are 



stated as follows : — 

No. of 

Applications. 

1847. June to December (inclusive), 1,354 


Amounts 

£72*790 


1864, . 






No. of 

Applications. 

132 


Amounts 

issued. 

£58,430 


1848, 






571 


356,160 


1865, . 






. 90 


46,215 


1849, 






. 643 


379,836 


1866, . 






. 98 


26.295 


1850, 






436 


250,324 


1867, . 






145 


39,180 


1851, 






280 


145,653 


1868-9, 






179 


64,973 


1852, 






164 


88,542 


1869-70, 






166 


83,775 

77,980 


1853, 






154 


55,454 


1870-71, 






159 


1854, 






123 


49,293 


1871-72, 






160 


82,555 

76,290 


1855, 






98 


35,180 


1872-73, 






223 


1856, 






108 


32,510 


1873-74, 






224 


99,572 


1857, 






114 


31,674 


1874-75, 






. 245 


102,005 


1858, 






112 


35,524 


1875-76, 






265 


98,730 


1859, 






. Ill 


29,334 


1876-77, 






218 


121,405 


1860, 






135 


26,902 


1877-78, 






278 


121,345 


1861, 






154 


36,636 


1878-79, 






319 


125,370 


1862, 






184 


61,375 


1879-80, 






463 


147,035 


1863, 






138 


58,830 


1880-81, 






638 


161,576 



The loans under which operations have been commenced during the year now reported 
on are classed under the following heads : — 

No. of Amount 

Loans. sanctioned. 



Drainage and other Land Works, 




. 277 


£108,255 

61,090 


Farm Buildings, 




. 123 


Labourers’ Dwellings, 




. 16 


9,325 


Scutch Mills, .... 


Total, 


1 

. 417 


100 

£178,770 



It will be seen from the foregoing that both applications and issues show a large 
increase on previous years, the former exceeding those of any year since 1849, and the 
latter amounting to more than those made in any year since 1850. This increase is in a 
great measure due to the fact that many applicants who failed to secure the benefit of 
loans under the Belief of Distress Act availed themselves of advances under the ordinary 
but now extended terms, conceded by the Treasury in February, 1880, whereby loans 
for such works as drainage, embankments, fences, farm-roads, and reclamation were 
allowed to be repayable at 5 per cent, per annum in 35 years, up to March, 1882. 

The following table gives the number of loans and the sums issued in the several 
counties in Ireland up to the 31st March, 1881 : — 



Schedule showing the Number of Loans and Amounts issued. 



. 

Name of Count]’. 


No. of 


Northern Division. 
Antrim, .... 


160 


Londonderry, . 


120 


Donegal, .... 


185 


Fermanagh, 


114 


Tyrone, .... 
Armagh, .... 


253 


57 


Down, .... 


108 


Midland and Easibbn. 
Cavan, .... 


110 


Monaghan, 

Longford, .... 


81 


178 


Louth, .... 


73 


Meath, .... 


282 


Westmeath, 


179 


Dublin, .... 


171 


Kildare, .... 


222 


King’s, .... 


132 


Queen’s, .... 
Wicklow, .... 


270 


197 


Carlow, .... 


170 


Kilkenuy, .... 
Wexford, .... 


145 

222 


ted-Hwww diimivpfl hv thr 





Amount issued. 


TotalNo. 

of 


Total Amount issued. 


£ *. d. 

115,883 0 0 
66,438 0 0 
124,971 0 0 
69,340 0 0 
121,040 0 0 
17,513 0 0 
69,509 0 0 


997 


£ 9. d. 

574,694 0 0 


41,321 0 0 






39,889 0 0 
92,746 0 0 
26,800 0 0 
157,925 0 0 
70,273 0 0 
61,652 0 0 
113,975 0 0 
36,618 0 0 
133,935 0 0 
102,176 0 0 
90,189 0 0 
54,481 0 0 
104,930 0 0 


2,432 


1,126,910 0 0 
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Schedule showing the Number of Loans and Amounts issued. 
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Name of County. 


No. of 


Amount Issued. 


Total No. 
of 


Total Amount issued. 


Western. 




















153 


76,617 


0 


0 










Leitrim, .... 


118 


51,120 


0 


0 










Mayo, .... 


342 


148,749 


0 


0 










Roscommon, 


306 


129,353 


0 


0 










Galway, .... 


565 


216,712 


0 


0 










Clare, .... 


218 


81,501 


0 


0 
















— 


— 


1,702 


704,052 


0 


0 


Southern. 


















Limerick, .... 


537 


234,661 


0 


0 










Tipperary, 


387 


140,032 


0 


0 










Waterford, 


108 


47,295 


0 


0 










Cork, .... 


714 


211,315 


0 


0 










Kerry, .... 


451 


239,803 


0 


0 
















— 


— 


2,197 


873,106 


0 


0 






Totals, 






7,328 


3,278,762 


0 


0 



Thorough-Drainage. 

The quantity of land thorough-drained under the Acts, since the commencement in 
1847, to 31st March in this year, is 274,827 acres, at an average cost of £7 per acre. 
Of this quantity 5,944 acres have been drained during the year now reported on. 

Planting for Shelter. 

For this description of work 70 loans have been granted since the passing of the Act 
29 & 30 Vie., c., 40, and of this number 13 amounting to £4,470 were approved during 
the year ending 31st March, 1881. 

Farm Buildings. ^ 

The number of loans sanctioned for the erection of Farm Buildings since the passing 
•of the Act 13 and 14 Vic., c. 19, is 1,528, amounting to £771,630. Of this number 133, 
amounting to £53,670, were sanctioned during the year ending 31st March last. 

Dwellings for Agricultural Labourers. 

The number of loans sanctioned for this class of work since the passing of the Act 
23 Vic., c. 19, is 462 amounting to £263,465 the cases sanctioned since our last report 
being 16 amounting to £11,155. 

Appendix C. gives the reports of the District Inspectors, and Appendix D. the usual 
■statement of loans in progress and amounts issued. 



LANDLORD AND TENANT ACTS, 1880-1881. 

33 & 34 Vic., c. 46 ; and 35 & 36 Vic. c. 32. 

During the year on which we now report the number of loans made under the above 
Acts was 42, amounting to £18,212. This, as compared with the year 1879—80, shows 
a decrease in numbers of 11, and in amount £16,544. 

Of these cases 41 were in respect of sales in the Land Court under the 45th section 
of the Act of 1870, the amount of the advances being £17,992. This brings the total 
number of loans under that section up to 756, the gross sum issued being £419, S28. 

Under the 42nd section of the Act which provides for the granting ot loans to land- 
lords to compensate tenants for improvements upon quitting their holdings, there has 
been one loan made amounting to £‘220, being the first granted under this section of 
the Irish Land Act 

The total number of cases under both Acts (1870 and 1872) in which advances have 
been made from the commencement in 1870 to the 31st March, 1881, is, including 
the advance for compensation above referred to, 850, and the gross sum issued is 
£492,590. 
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Schedule showing the number of cases in which Advances have been made to Tenants to 
aid them in purchasing their Holdings, stating the amount of the Purchase-money, the 
sum advanced by the Board, the number of Acres purchased, with the Annual Rent 
and Government Valuation of same, up to the 31st March,. 1880. 



Provinces and Cock ties. 


No. of 
Loans. 


Amount 
ol Purchase- 


Amount 

Advanced. 


Number of 


Annual Rent. 


Tenement 

Valuation. 


Lbirstbb : 






£ s. 


d. 


£ 


A. 


B. P. 


£ 


s. 


d. 








2 


1,770 0 


0 


945 


89 


1 30 


94 


6 


0 


76 10 o 






9 


24,686 11 


9 


13,313 


884 


1 39 


1,024 


17 


9 


929 10 0 


Kildare, 




3 


6,450 0 


0 


3,480 


206 


2 20 


422 


14 


5 


282 0 6 


Kilkenny, . 




26 


26,780 0 


0 


17,463 


1,639 


1 5 


1,118 


3 


0 


1,094 4 6 


King’s, 




9 


5,440 0 


0 


3,337 


309 


3 20 


241 


2 


3 


187 5 4 


Longford, . 




11 


4,952 0 


0 


2,876 


338 


1 2 


240 


17 


2 


212 0 0 


Louth, 




7 


15,876 10 


0 


8,951 


572 


2 17 


667 


6 


6 


620 5 0 


Meath, 




28 


68,156 12 


2 


39,257 


2,775 


1 20 


2,902 


15 


4 


2,577 15 0 


Queen’s, . 




3 


9,700 0 


0 


5,500 


470 


0 3 


451 


11 


7 


392 5 4 


Westmeath, 




12 


37,208 1 


1 


20,541 


1,582 


1 15 


1,473 


6 


1 


1,293 5 0 


Wexford, . 




10 


11,901 1 


5 


7,588 


640 


0 35 


490 


9 


10 


439 10 0 


Wicklow, . 




5 


10,175 0 


0 


6,236 


614 


1 13 


514 


17 


6 


426 10 0 


Totals, 




125 


223,095 16 


5 


129,487 


10,122 


3 19 


9,645 


7 


5 


8,531 0 2 


Munster : 
























Clare, 




45 


39,40] 6 


8 


23,211 


3,101 


1 22 


1,843 


5 


2 


1,619 13 10 


Cork, 




47 


48,030 10 


1 


28,405 


4,870 


0 37 


2,353 


0 


8 


1,712 18 8 


Kerry, 




2 


2,870 0 


0 


1,840 


398 


2 5 


161 


0 


0 


140 15 0 


Limerick, . 




24 


64,721 15 


0 


31,921 


2,124 


0 2 


2,740 


9 


3 


1,789 15 0 


Tipperary, 




50 


46,040 16 


8 


27,727 


3,248 


2 39 


2,118 


11 


4 


1,645 7 0 


Waterford, 




1 


1,000 0 


0 


500 


26 


0 18 


45 


0 


0 


32 0 0 


Totals, 




169 


202,064 8 


5 


113,604 


13,769 


0 3 


9,261 


6 


5 


9,640 9 6 


Connaught : 
























Galway, . 




8 


16,957 2 


8 


10,803 


1,186 


2 20 


850 


16 


4 


567 11 0 


Leitrim, . 




4 


1,553 0 


0 


973 


143 


0 12 


63 


10 


0 


63 18 10 


Mayo, 




5 


4,745 0 


0 


2,752 


395 


3 12 


207 


1 


8 


178 11 0 


Roscommon, 




9 


21,771 17 


6 


14,112 


1,502 


2 15 


1,062 


2 


9 


831 15 10 


Sligo 




1 


2,300 0 


0 


1,533 


423 


3 27 


185 


15 


0 


150 0 0 


Totals, 




27 


47,327 0 


2 


30,173 


3,652 


0 6 


2,369 


5 


9 


1,791 16 8 


Ulster : 
























Antrim, 




45 


23,114 8 


1 


13,348 


1,675 


2 33 


983 


9 


1 


846 14 0 


Armagh, . 




43 


8,180 5 


4 


5,129 


463 


0 23 


356 


19 


0 


355 10 0 


Cavan, 




53 


28,918 13 


3 


19,189 


1,689 


3 32 


1,181 


10 


9 


1,060 18 0 


Donegal, . 




65 


52,950 0 


0 


34,613 


3,185 


0 37 


2,176 


18 


7 


2,010 11 0 


Down, 




16 


12,980 9 


7 


8,428' 


488 


2 18 


549 


7 


0 


534 15 0 


Fermanagh, 




10 


4,249 10 


0 


2,606 


468 


3 15 


146 


2 


11 


148 13 0 


Londonderry, 




217 


172,003 15 


6 


106,228 


12,396 


0 21 


6,662 


1 


11 


7,095 4 10 


Monaghan, 




4 


1,302 0 


0 


759 


73 


1 15 


45 


2 


6 


50 0 0 


Tyrone, 




75 


46,336 0 


0 


28,806 


2,710 


3 8 


1,812 


0 


1 


1,605 18 10 


Totals, 




528 


350,635 1 


9 


219,106 


23,151 


3 2 


13,913 11 


10 


13,708 4 8 


Gro3s Totals, 




849 


823,122 6 


9 


492,370 


50,695 


2 30 


35,189 11 


5 


30,971 11 0 


Compensation Claim. 






















Leinster : 
























Wicklow, . 




1 


- 




220 


218 


3 7 


219 


7 


6 


151 5 0 



Arterial ARTERIAL OR RIVER DRAINAGE. 

Drainage. , . , . „ _ T . 

Acts : 5 & 6 Vic., cap. 89; 8 & 9 Vic., cap. .69 ; 9 Vic., cap. 4 ; 10 & 11 Vic., cap. 79;. 

16 & 17 Vic., cap. 130; IS & 19 Vic., cap. 110; 19 & 20 Vic., cap 62 ; 20 & 21 
Vi£ ; cap. 23 ;21& 22 Vic., cap. 41 ; and 35 & 36 Vic., cap. 31. 
ihe Board s duties in connexion with the works of Arterial Drainage, with Improve- 
ments of Navigation and Water-power, under the Acts quoted, have been con- 
nned during the past year to determining, on the application of proprietors, the amount 
ol increased rent to be paid by tenants in respect of the benefit derived by them from 
improvements m their holdings, resulting from the Drainage operations ; and to giving 
information, assistance, and advice to the Trustees of Districts, on such points connected 
Printed image digitised by the University of Southampton Library Digitisation IJpil 
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with their trusts as they might request, and which we have felt it within our province 
to supply. All executive operations have been long since brought to a close. 

The whole expenditure charged against the different undertakings at the close of the 
operations under the Arterial Drainage Acts (prior to 1863), including £70,201 for 
works chargeable to counties, amounted to £2,390,612 126. 4 d., of which £1,043,227 was 
made repayable by annuity or otherwise, £1,206,312 was remitted, and £1 41,073 made a 
free grant, the whole haying been advanced by way of 1 oan, with the exception of that grant. 
The repayments including interest, amounted to £1,413,944 on the 31st March, 1881. 

The charges have ceased in the following Drainage Districts : — Cappagh, Longford, 
Lough Neagh, Rinn and Black River, and Lough Corrib Mills. 

Drainage and Improvement of Lands (Ireland) Act, 1863,' and Amendments in Acts; 
26 & 27 Vic., c. 88 ; 27 & 28 Vic., c. 72 ; 28 & 29 Vic., c. 52 ; 32 & 33 Vic., c. 72 ; 
35 & 36 Vic., c. 31 ; 37 & 38 Vic., c. 32 ; 41 & 42 Vic., c. 59 ; and 43 & 44 Vic., c. 27. 
Applications for the formation of six new Drainage districts have been received 
during the year 1880-81 — namely, New Strokestown, county Roscommon; Clady, 
county Londonderry^ Ollatrim (No. 2), county Tipperary; Kilcoleman River and 
tributaries, King’s county ; Cloughan and Ervey, counties Meath and Cavan ; and 
Blackwater and Owenroe or Moynalty River, county Meath. 

The total number of applications brought before the Board since The passing of these 
Acts and up to the 31st March, 1881, is 72, viz. : — 



• A. R. P. 

1. Athboy, county of Meath, . . 1,388 0 27 

2. BallyDaoarrig, King’s and Queen’s 

counties, . . . . . 2,002 1 23 

3. Thurlcs, county of Tipperary, • . 2,446 1 15 

4. Ratlulowney, Queen's county, . 413 1 39 

5. Sixmilebridgc, county of Clare, • . 2,595 0 4 

6. Kilmastulla, county of Tipperary, . 1,681 1 18 

7. Silver. River, King’s county and 

county of "Westmeath, . . 1,092 2 30 

8. Parsonstown, King’s county and 

county of Tipperary, . . . 2,719 0 1 

9. Camoge, county of Limerick, . . 1,260 3 0 

10. Elphin, connty of Roscommon, . 3,395 3 12 

11. The Connell, county of Kildare, . 747 2 0 

12. Brick ey, county of Waterford, 829 1 20 

13. Upper Inny, counties of Cavan, 

Longford, Meath, and Westmeath, 11,675 2 6 

14. The Quiimgh, county of Carlow, . 680 3 0 

15. The Clodiagh, county of Tipperary, 1,657 1 4 

16. The Island Lakes and Gloro River, 

county of Mayo, . . . 1,457 0 32 

17. Longh Oughter and River Erne, 

county of Cavan, . . . 3,077 1 30 

18. Buncarn Lake and Ballyhean River, 

county of Mayo, . . . 823 0 0 

19. The Gully, Queer’s connty, . . 1,064 0 10 

20. The Dbobyle, county of Limerick, . 409 2 32 

21. The Ward (No. I.), counties of 

Dublin and Meath, . . . 886 0 18 

22. Fnvnkford River, King’s county, . 1,204 2 0 

23. The Mulkear, county of Limerick, . 3,250 2 24 

24. Dunderry, county of Meath, . . 3,434 0 20 

25. Douglas, county of Carlow, . . 3,088 2 0 

26. Derrinlougli, King’s county, . . 622 0 30 

27. Boolinarrig, King’s connty, . . 926 3 20 

28. Kildare (Tully River), county of 

Kildare, 2,347 3 30 

29. Baltracey, county Kildare, . . 1,955 2 30 

30. Lough Erne, counties Fermanagh, 

Cavan, and Monaghan (No. I.), - 17,437 3 0 

31. Torrent River, connty Tyrone, . 453 1 16 

32. The Boira, county Wexford, . . 1,227 3 3 

33. The River Bride and Kilcrea, county 

of Cork 1,269 3 4 

34. The Upper Gully — River Gully, 

Queen’s county, .... 508 1 18 

35. Ballycranmore — Blackstaff River, 

county of Down, . . . 147 2 10 

36. Lough Erne, counties Fermanagh, 

Cavan, and Monaghan (No. II.), 19,417 1 5 

37. Ballynacourty, connty Limerick, . 179 0 5 

38. Ollatrim River, connty Tipperary, . 323 3 36 

39. Fourtowus and Jerritzpass, counties 

Armagh and. Down, . ... . 428 2.17 
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A. K. P. 

40. Rathangan River, connty Kildare, . 8,789 3 15 

41. Stoneyford River, counties Meath 

and Westmeath, .... 3,536 2 30 

42. Tory Hill, county of Limerick, . 980 l 38 

43. Barnakyle, county of Limerick, . 1,007 2 22 

44. Ballintemple, connty Carlow, . 504 3 0 

45. Upper Finn River, county Donegal, 1,274 2 0 

46. Upper Leannan, county Donegal, . 656 3 0 

47. The Ward (No. II.), Dublin and 

Meatli, .... 86 0 18 

48. The River Suck and its tributaries, 

counties of Galway & Roscommon 

(No. I.), 32,465 2 3 

49. The Swanlinbar or Blackwater, 

county of Cavan, . . . 265 2 19 

50. The Ballyadams, near Athy, Queen’s 

county, ..... 833 2 0 

51. Laracor and tributaries, co. Meath, 878 3 22 

62. The Quoile, county, Down, . . 1,379 3 30 

53. The River Suck and some of its 

tributary streams, counties Galway 

and Roscommon (No. II.), , . 15,200 0 0 

54. The River Deel, connty Cork; no 

maps or schedules received, . (See No. 61.) 

65. The River Bush, county Antrim, . 3,227 1 29 

56. Lough Erne (No. III.), county Fer- 

managh, ..... 17,266 0 0 

57. The Garristown or Delvin River, 

counties Meath and Dublin, . 1,034 1 25 . 

68. ScarifT River, county Clare, . . 4,369 2 3 

69. Currygrane, county Longford, . 114 3 37 

60. Upper Silver River, King’s County 

and county "Westmeath, . . 372 3 0- 

61. Millford, River Deel, county Cork, . 1,054 3 8 

62. River Lerr, counties Kildare and 

Carlow, ..... 2,590 2 0 

63. Cahirmore River, county Cork, . 340 0 81 

64. Knockcrophery, county Roscom- 

mon, 4,842 0 0 

66. Ballinlough, counties of Roscom- 

mon and Galway, . . • 647 2 3 

66. Swilly Burn, connty Donegal, . 1,370 0 0 

67. New Strokestown, county Ros- 

common, ...■ - 6,146 2 32 

68. Clady, oounty Londonderry. (With- 

drawn, and all documents returned 
to the petitioners.) 

69. Ollatrim, county Tipperary (No. II.) 164 1 16 

70. Kilcoleman River and tributaries, 

King’s county, .... 1,327 0 33 

71. Cloughan and Ervey, Meath and 

Cavan, Not slated. 

72. Blackwater and Owenroe or Moy- 

nalty River, Meath, . . . 3,050 0 0 
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Acts lave been passed confirming the Provisional Orders of tbe Board constituting 
forty-five of those districts, viz : — 



Athboy. 

Ballynacarrig. 

Rathdowney. 

Sixmilebridge. 

Kilmaatulla. 

Silver River. 

Connell. 

Brickey. 

Quinagh. 

Parsonstown. 

Elpbin. 

Clodiagh. 

Camoge. 



Upper Inny. 
Doohyle. 

Gully. 

Island Lakes and 
Glore River. 
Prankford River. 
Douglas River. 
Derrinlough. 
Baltracey River. 
Boolinnrrig River. 
Torrent River. 
Mulkear. 

Kildare. 



Lough Ougbterand) 
River Erne. f 

Upper Gully. 
Ballynacourty. 

Bride and Kilcrea. 
Stoneyford. 

Tory Hill. 
Fourtowns and 1 
Jerri tzpass. J 

Rathangan River. 
Ballyadains. 
Swanlinbar and 1 
Blackwater. J 



Laraoor. 

Ward. 

Suck. 

Barnakyle. 
Garristown and | 
Delvin River. J 
Currygrane. 

Upper Silver River. 
River Lerr. 

Scariff. 

Lough and River J 
Erne. 



Of these the last six were passed during the last Session, viz :■ 

District. Date ol Proviaional Order. Diatriot. 



Garristown and Delvin 
River, . . * 

Currygrane, . 

Upper Silver River, 



30th January, 1880. 
22 nd April, 1880. 
8th July, 1880. 



River L;vrr, . . 

ScarifT, 

Lough and River Erne 



Date of Proviaional Order. 



15th July, 1880. 
21st July, 1880. 
3rd August, 1880. 



The works have been completed and final awards made for thirty-one, viz. : — 



Athboy. 

Rathdowney. 

Ballynacarrig. 

Connell. 

Quinagh. 

Kilmaatulla- 

Silver River. 

Brickey. 

Sixmilebridge. 



Doobyle. 

Elphin. 

Clodiagh. 

Gully. 

Derrinlough. 

Parsonstown. 

Baltracey. 

Boolinarrig. 

Prankford. 



Douglas. 

Island Lakes and 
Glore River. 
Torrent. 
Ballinacourty. 
Upper Gully. 
Camoge. 

Mulkear. 

Kildare. 



Tory Hill. 

Lough Oughter 1 
and River Erne. J 
Swanlinbar or > 
Blackwater. j 
Laracor. 

Upper Inny. 



The works of the following districts have been in course of execution or of pre- 
paration for commencement : 

Bride and Kilcrea, Stoneyford, Rathangan, Ward, Suck, Barnakyle, Bally adams, 
Garristown and Delvin, Currygrane, Upper Silver River, River Lerr, and Lough and 
River Erne. 

The works have not been commenced in the Fourtowns and Jerritzpass District, 
though the Provisional Order has been confirmed by Act of Parliament. 

Of the remaining districts, Tburles, Buncam Lake, Dunderry, Boira, Bally cranmore, 
and Upper Leannan, appear to have been abandoned. The Upper Finn, Ollatrim, Bal- 
lintemple, Bush, and Clady, have been withdrawn by the petitioners. 

The Drainage Board for the Scariff District after having applied for and obtained the 
Treasury sanction to a loan for the works, postponed all operations, owing as they 
stated, “ to the present relations between landlord and tenant, and the almost total 
cessation of payment of rent in the county of Clare.” 

In the case of the Lough and River Erne — drainage and navigation district — counties 
of Fermanagh, Cavan, Monaghan, and Donegal, the most important which has yet been 
brought before us under these Acts, and for which several projects (four) have been, 

Act 43<fe 44 since the year 1870, the subject of inquiry as stated in former reports, the assents 

Viet., c. 204 required having been given during the past year, the Provisional Order was made on 
Local. the 3rd August, and the Act confirming it was passed on the 7th September, 1880. 

The Drainage Board have been since engaged in making arrangements for the early 
commencement of the works. 

40 Vict * Legal difficulties having, however, arisen in carrying out the preliminary proceedings 
237 (1870) f° r the navigation part of the measure, a bill to expedite the proceedings has been 
Local, and prepared ana introduced in the present session of Parliament. 

xr ^ 43 non ~ tbe case of the Upper Inny drainage district, counties- of Westmeath, Longford, 
n879} C 222 Cavan ’ an( t Meath, the largest which has yet been carried out to completion— the area 
Local. beiug 11,675 acres, and the cost £86,554 — which was brought} forward in 1866, and 

9 for which the Provisional Order was made on the 6th July, 1868, confirmed by Act 

Viet & 158 Parliament on the 31st July, 1868, in consequeuce of difficulties with their 
Local’. contractors and other delays, the time to which the completion of the works was limited 
was found by the Drainage Board to be 'insufficient, and a special Act further extending 
the time to the 31st December, 1880, was passed on the 1st June, 1876. The works 
have now been completed, and the final award has been made. 
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The loans sanctioned by your Lordships under these Acts amount to £553,295. The 
advances on account thereof, including interest charged during the carrying out of the 
works, amount to £41 1 ,110 ; and the repayments amount to £103,448, including interest. 
The total area of land drained or improved in the 31 districts in which awards have 
been made is 55,31 1 statute acres, against which the cost chargeable amounts to £325,705. 

Increased Rents in respect op Drainage Charges. 

During the past year five applications were received from Proprietors for increased 
rents to be paid by the tenants in respect of lands improved by drainage, — embracing 
10 holdings — 3 being tenants from year to year, and 7 leaseholders; snd meetings were 
held by us to determine the amounts. 

Drainage Maintenance Act, 1866. 

29 & 30 Vic., c. 49. 

Four new applications were received during the past year, for the Districts of— 
Cahore, county Wexford. Fergus (part of) county Clare, and 
Kill, county Cavan. Lough, Gara, and Mantua, county Roscommon. 

The preliminary steps have been taken in the cases of Cahore, Kill, and Fergus, but 
that of Lough Gara, and Mantua, being for new works, could not be entertained. 

In the following districts the works have been in progress, viz. : — Boley, Oranhill, 
Cappagh, Hind, Gorteen, and Frankford ; and in the case of the Boley district, they have 
been completed and the charging order made. 

Loans under the Act 43 & 44 Vic., c. 14, s. 13, “Relief of Distress Amendment Act, 
1880,” have been made to the trustees of the following districts : — 

Rinn and Blackriver, counties Leitrim and Longford, £l,500 ; Eslin, county Leitrim, 
£500 ; Ballinamore and Bally connell, counties Fermanagh, Cavan, and Leitrim,. 
£3,362 ; and Fergus, £1,500. 

Maintenance of Navigations in connexion with Drainage under provisions of Act 
19 & 20 Vic., c. 62. 

Ballinamore and Ballyconnell, Ballyduff lock and weir not followed up. It is under- 
stood that works are being carried out by the trustees. 



ROYAL HARBOURS. 

Kingstown Harbour , County Dublin. 

The works of this harbour, including the piers, sea slopes, parapets, slips, bollards,, 
jetties, wharves, buildings, fences, roads, lamps, and sewers have been maintained in 
good order. 

Much injury was done by the gales of last October to sea paving, tramway and sur- 
face of quay over the east pier, and the pavement of the sea slope at the west pier head, 
which is being repaired. The sea paving of the harbour has been continued ; 22,609 
tons of silt have been raised by dredging and removed. 

The Harbour Master’s house, which was accidentally burned down on the 5th April, 
1880, has been rebuilt. 

See Engineer's Report, Appendix B. 



The following is a return of the vessels that have made use of the harbour during the 
last year, 1880, mail steam packets excepted : — 



To and from the port of Dublin, waiting wind and tide, Sailing Vessels, 
Do. do. do. Steamers," .... 

From English, Irish, Scotch, ami Foreign ports, to Irish ports, 

From English, Scotch, and Foreign ports, to English and Scotch ports, 
From Irish ports to English. Scotch, and Foreign ports, 

From English aud Scotch porta to Foreign ports, 

For Orders, . ...... 

To Kingstown, ....... 

Yachts, ........ 

Men-of-War, H.AL Steam Troopships, &c., .... 



Total, 



Number. 


Tonnage. 


188 


48,649 


12 


3,147 


223 


19,017 


88 


11,292 


117 


8,439 


19 


5,712 


24 


1,525 


337 


39,451 


91 


11,669 


22 


— 


1,121 


148,901 


1,178 


172,657 



In the previoun year the numbers were . 
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Howth Harbour , County Dublin. 

The works completed or in progress during the year were : — 

In addition to the ordinary repairs and maintenance of wharves and sheds on 
piers, road to Kilrock : — 

East Pier. — Part of the sea slope entirely reconstructed, and the surface protected 
with concrete blocks and heavy stone pitching. The paving on parapet and 
wharf roadways. One thousand tons of heavy rubble was removed from the 
harbour entrance. Two fish-sheds reroofed, and the protecting wall extended 
at the foot of the incline leading to Kilrock. 

West Pier. — The sea slope repaired and the wharf wall pinned and pointed. 

The pipes for the supply of water to the fishing boats have been taken up and 

The weather during the year was unusually severe, by the storm in October last 
a breach was made in the sea slope, which was much enlarged during 
several subsequent storms. The damage will be repaired during the coining 
summer. 

See Engineer's Report, Appendix B. 

During the past year the herring fishery has continued to decline, showing a falling- 
off as compared with the preceding year. — See Harbour Master's Report, Appendix B. 



Dunmore Harbour, County Waterford. 

The quays, roads, and buildings have been duly maintained. The works in progress 
were : — 

Parapet taken down and reset. 

Rubble blocks set in sea-pavement. 

Concrete blocks set at toe of sea slope. 

Heavy bridle chains for mooring fishing vessels being unsafe were replaced by 
new ones. 

Considerable damage to sea-pavement and tramway on parapet by gales in 
October, 1880, and February, 1881. The tramway has been relaid, and every 
opportunity has been taken advantage of to secure the works from further 
damage. 

See Engineer's Report, also Harbour Master's Report, Appendix B, from which it will 
be seen that there has been a considerable increase in the number of fishing boats 
frequenting the harbour. 



Donaghadee Harbour, County Down. 

The only works were completion of repairs of breaches, and of some slight injuries 
from storms, removal of boulders from the mouth of the harbour, packing the joints of 
the rubble slope with concrete, and repairing and replacing buoys. 

The works of the harbour received very little damage from the very severe storms 
of the past year, considering its very exposed situation. — See Engineer's Report, 
Appendix B. 



Ardglass Harbour, County Down. 

The works have been carried on by the contractor with energy, and it is expected 
that the entire masonry of the pier will be completed this summer. 

The removal of the debris of the old pier from the area sheltered by the new work 
was commenced in July last, and is being proceeded with. The weather was very 
unfavourable during the whole year, hut no great damage occurred till the 3rd March, 
1880, when considerable damage .was done to the sea slope and concrete blocks, 
the repair of which will be proceeded with as soon as possible. — See Enaineer's Report 
Appendix B. _• ■ ■ 
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FISHERY PIERS AND. HARBOURS. 

Acts 9 Vic., c. 3 ; 9 & 10 Vic., c. 75 ; 16 & 17 Vic., c. 136 ; 19 & 20 Vic., c. 37 ; 

29 & 30 Vic., c. 45. 



(&.) The Piers and Harbours which were provided for in the voted estimates, and by 
contributions, during the past year, and which were approved of by your Lordships, are : — 



Number. 




Count;. 


Contribution. 


Grant 




Total. 










£ 


s. 


d. 


£ 




d. 


£ 




d. 


1 


Burton Port, Pier or Quay, 


Donegal, . 


125 


0 


0 


37 a 


0 


0 


500 


0 


0 


2 


Goleen Creek, Works at, . 


Clare, 


75 


0 


0 


225 


0 


0 


300 


0 


0 


3 


Ball vsatacurtSlip &Boat Harbour, 


Donegal, . 


300 


0 


0 


900 


0 


0 


1,200 


0 


0 


4 


Poolhurrin Boat Slip, 


Donegal, . 


300 


0 


0 


90<T 


0 


0 


1,200 


0 


0 


5 


Bnnatrahan Boat Harbour, 


Donegal, . 


500 


0 


0 


1,500 


0 


0 


2,000 


0 


0 


G 


Rinvylo Pier, . 


Galway, 


1,000 


0 


0 


3,000 


0 


0 


4,000 


0 


0 








2,300 


'0 


0 


G,90Cf 


0 


0 


9,200 


0 


0 



The works are all in progiess. 

Thirty-six memorials were received during the year 1880-SI. 

The works completed, in progress, Ac., will be seen from the following Schedule of 
the memorials for piers, harbours, and other works received from the commencement 
of the year 1870 to the 1st of April, 1881. 



Name and Situation. 


County. 


Description of Pier, 8t«. 


ObserruUons. 


(a) Ballyloughan, 


Galway, 


Repairs of Quay, . . 


Not sanctioned. 


(a) Annaloug, 


Down, 


Tp enlarge Harbour, 


. — . 


GUn Pier, . 


Limerick, . 


Tp construct, new Pier, 


Completed and transferred to County 
by warrant dated .1st July, 1876. 


Giles’-quay, 


Louth, 


To construct Pier aud Landing Slij 


Completed and transferred to County 
.by wax-rant dated 4th Feb., 1879. 


Blackrojk, . 


Louth, 


Pier or. Landing Slip, 


Not followed up by Memorialists. 


Courtown Harbour, 


Wexford, . 


Pier to be renewed, . 


Completed. 


Carrickfergus, 


Antrim, . 


Tp improve and extend Harbour, 


Harbour being vested in the Harbour 
Commissioners and cannot be trans- 
ferred to the county, no grant could 
be made. 


Port Oriel, Ologher Head, 


Louth, 


Do., do.. 


Completed and transferred to County 
by warrant dated 6th June, 1879. 


Mannin Bay, 


Galway, . 


For a small Pier, Quay, and 
Landing Slip. 


Not followed up by Memorialists. 


Lower Ring, near Clonar- 
kilty. 


Cork, 


Pier, 


Npt recommended, as fishery interests 
would not derive sufficient benefit 


Baliycotton, 


Cork, 


To lengthen Pier and build 
Breakwater. 


Not followed up by Memorialists. 


Courtmacsherry, 


Cork, 


Pier and Dock, 


Completed and . transferred to County 
by warrant dated 28th Feh., 1878. 


Greys tones, 


Wicklow, . 


Quay and Landing Slip, with 
approaches, 

Pier 


Inishbofin Island, 


Galway, . 


Completed and transfeired to County 
bv warrant dated 24th Nov., 1875. 


Irish Bhark Island, 


Galway, . 


Slip or Landing Place, 


Completed and transferred to County 
by warrant dated 24th Nov., 1875- 


(o) ( b ) Poolhurrin, 


Donegal, . 


Boat Slip, .... 


Works in progress. 


(a) (c) Mnlinbcg, . 


Donegal, . 


Landing Slip, .... 


Works about to be commenced. 


Kmsale, . . , 


Cork, 


Pier at “ Scilly,” . . . 


Site not approved — seeKinsale “Town 
Rock.” 


(a) (c) Tawney, . 


Donegal, . 


Pier and Slip, .... 


Works in progress. 


(a) Mucross, 


Donegal, . 


Pier, 


Not followed up by Memorialists. 


(a) (b) Rinvyle or Smee- 
rogue. 


Galway, . 


For a Pier and Slip, with road 
thereto. 


Works in progress. 


(a) Saittery Island, 

Lower Shannon. 


Clare, 


To. enlarge aijd improve present 
Pier. 


Reported on by Engineer. 






Slip and Boat Harbour, . 


Works in progress. 


bouruapeaka Pier, 


Clare, 


Pier near Ballyvaugban, . 


Completed and .transferred to County 
by warrant dated 6th June, 1879. 


(°) (c) Molranny, Clew- 
Bay. 


Mayo, 


Pier and Landing Slip. 


Works in progress. 


Cape Clear Island, 


Cork, 


To repair and improve the Ship 
Basin at North Harbour or 


In progress under Board’s Engineer. 


Bathmullan Pier, 


Donegal, . 


Extension and rebuilding of Pier 
Head. 


Completed and transferred to County 
bv warrant dated 25th June, 1877. 


(°) C b ) Burton Port, . 


Donegal, . 


To repair and extend Pier and 
jmprqve Harbour. 


Works nearly completed. 
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le and Situation. 



(a) Inishbofi n and Inish- 
shark. 



(a) Kinsale, 



(a) Cheek Point, . 

« r 



Skerries Harbour, 



a) Hay, 

'al Malin Head, . 

[a) (6) Goleen Creek, 



(a) ( c ) Tonatan Talley, 
Aehil Island. 

(a) Errislannan, . 

(a) Carnsore, 

(a\ Tramore, 

(o) Monkstown, . 
Portoriel, Clogher Head, 
(c) Bush Harbour, Kin - 
vara Bay. 

Caramore, Clew Bay, . 
Kilkeel, . 

(b) (c) Bunatruhan, 



Cahirdveen, 
Ring, . 
Ballycotton, 
Liscannor, . 
Robertscove, 



Ross Bar, Roscarberry, 



Ballymadonnell, on St. 

John’s Point. 
Ballyness, . 

Innishcrone, East 
side of Killala Bay — 
outside of Bar of 
River Moy. 

(e) Gleesk, Keiimare, . 
Ardmore, . 
Ringmoylan, 
Trngumeena, near Skib- 



Bundoran, 



Pollacheeny, east side 
of Killala Bay. 

Castletown, near Eas- 
key. 

Easkey, . . . 

Killenduff, near Easkey, 

(e) Pollnatliwa, east- 
ward of Easkey. 

Aughris, 

Red Gap Point, Laba- 
sbeeda, Lower Shan- 
non. 

•(e) Glenina, , 

Muckinish Bay, . 

New Quay at Burren, . 

( o ) Glanaguinlaugh, 
otherwise Glanasev- 
Iftgh. 

<c) Lackan, . 



Donegal Town, . 
Castletown, Berehaveu, 
Bunagee (CuldafF), 



Galway, 



Waterford, 

Waterford, 



Dublin, 



Donegal. 

Donegal, 

Clare, 



Mayo, 



Galway, . 
Wexford, . 
Waterford, 
Cork, 
Louth, 
Galway, . 



Mayo, 

Down, 

Donegal, 

Galway, 



Kerry, 

Cork, 

Cork, 

Clare, 

Cork, 



Cork, 



Donegal, 



Donegal, 

Sligo, 



Kerry, 
Waterford, 
Limerick, . 
Cork, 



Donegal, 



Sligo, 

Sligo, 



Sligo, 

Sligo, 

Sligo, 



Sligo, 

Clare, 



Clare, 

Clare, 

Clare, 

Galway, 



Mayo, 



Donegal, 

Cork, 

Donegal, 



Description of Pier, tc. 



For a navigable cut through the 
shoal, south side, and to im- 
prove Slip. 

Pier at “ Town Rock,” and 
approach Road and Boat Slips. 
To extend and repair the old Pier, 
Eor extension of North Pier as 
far out as the South Pier. 

For a Fishery Pier and some 
Wharfage and Harbour Ac- 
commodation. 

Pier on Lough Swilly, 

A Pier, 

Removal of Rocks, Stones, <fcc., 
Boulders, Sic. 

A Pier, 



Dock, &c., 

A Pier, .... 
Boat Slip at Boat Strand, 
A Pier, .... 
A Harbour, 

Pier or Quay, . 



A small Pier, . 



Boat Harbour, 

Extension and repair of Pier and 
Quay. 

Pier and Quay, 



Extension of present Pier, 
Improvements to Harbour, 
Reconstruction of unfinished 
Dock. 

Improvement of Itose Bar — Pier 
at Dooneen Point ancl Road. 
A Pier at the Scar, . 



Repair and improve Harbour, 
Pier and Harbour, . 



Landing Quay and Harbour, 
Pier and small Harbour, . 
Rebuilding of Quay, 

Pier or Quay, . 



Improvement of present Boat 
Quay. 

A Breakwater and a Wharf, 



A Pier to cover a Fishery Har- 
bour. . 

Boat Slip, .... 
Lauding Wharf and Boat Slip, 
A Harbour, 



Landing Wharf and Boat Slip, 
A Pier, Sic., 



A new Pier, 

Removal of Rocks, . 
Repairs, of, 

A Pier, . 



Removal of Rocks at “ Dock ” 
on BaHingarry shore. 

A Pier at the Town of Donegal, 
A Pier in the Harbour, . 

A Pier or Harbour, . 



Reported on by Engineer. 



Site approved ; Act passed 26th Aug 
1880, preliminary steps being tak»! 
Engineer has not yet reported. 
Under consideration. 



Not followed up by Memorialists. 



Under consideration. 
Works in progress. 

Works in progress. 

Works of repair in progress. 



Works in progress. 
Works in progress. 



Works in progress. 



Works in progress. 



Works in progress. 



Works in progress. 



Works in progress. 



Works in progress. 
“ Repairs.” 
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Name and Situation. 


County. 


Description of Pier, Ac. 


Observations. 


G-reencaatle, 


Donegal, . 


Harbour to be deepened and 
Pier extended. 


Also “ Repairs.” 


Moville, 


Donegal, . 


Extension and improvements — 
old Pier. 


Also “Repairs.” 


Glin, .... 


Limerick, . 


Extension of Pier, . 




Dingle, . 


Kerry, 


Entrance to Harbour obstructed 
by a projecting reef, <fcc. 


— 


Oaxrickfergus, 


Antrim, . 


Harbour improvements, . 





Hen, Skibbereen, 


Cork, 


Navigable Cut and Pier, . 





Glandore, . 


Cork, 

Donegal, . 


Breakwater, &c., . 




(c) Rannagh (Aphort), 


A small Pier, . 


Works in progress. 


south side of Arran- 
more Island. 






Sherkin Island, . 


Cork, 


A small Pier, .... 




Kmockallia, near Spid- 


Galway, . 


A Pier, ... . 





dal. 








Inver, 


Donegal, . 


Pier and Harbour, . 





Inver, Port of, . 
Doa&hbee, Lough Swilly, 


Donegal; . 


Repair of Quayj 


— 


Donegal, . 


Natural Boat Port, . 


— 


Newbridge, Lough 


Donegal, . 


Landing Place, 


— 


Swilly. 








Remreran Point, Lough 


Donegal, . 


A natural shelter to be cleared, 


— 


Swilly. 








{ c ) Dowmes Bay, Sheep- 
haven, E.S. 


Donegal, . 


Breakwater and Pier, 


Works in progress. 


Ballyhack, . 


Wexford, . 


A Pier, .... 


— 


Scrahalia, Blackhaven 


Galway, . 


A small Pier, &c., . 




or Cloonile Bay. 






Portnoo or Newport, 
Gweebarra Bay. 


Donegal, . 


A Slip on the foundation of the 
old Pier. 


Recommended to be restored with a 
Breakwater. 


(c) Ardmore, Ruslieen. 
and Callowfeenish, 


Galway, . 


Three small Piers, . . 


Ardmore Pier only to be constructed. 
Works in progress. 


Kilkieran Bay. 






Newtown Head, Tra- 


W aterford, 


A Harbour, .... 


— 


more. 








Bray, .... 


Wicklow, . 


Improve Mouth of River, and 
construct Pier in connexion 
therewith. 




(c) Killala, Lackan, 


Mayo, 


Channel to the Pier, 


Selected by Committee, but afterwards 
the project was abandoned. 


(c) Roonagh Point, near 
Louisbnrgh, Olew 
Bav. 


Mayo, 


A small Pier and Landing Place, 
and remove rocks at Cove. 


Works in progress. 


Ballingoul or Bing 
Harbour, Dungarvan 
Bay. 


Waterford, 


To fill up gap between Break- 
water and Pier. 


~ 


(c) Dooleen, Ballycon- 


Galway, . 


A Pier, . .... 


Works in progress. 


neely. 








Bunnakow, near Annas- 
caul. 


Kerry, 


A small Pier and Navigable Cut, 


— 


(c) Roundstone, . 


Galway, 


Pier and Harbour Extension. 
Completion of Breakwater. 


Works in progress. 


Knockadoon, 


Cork, 


A Pier and Harbour, 


— 


(c) Innislaokan Island, 


Galway, . 


A Pier and Harbour, 


Works in progress. 


Dungarvan, 


Waterford, 


A Bridge and Road along the 
Onnniger and across Western 
Bay. 




(e) Goleen (Ross) Har- 
bour. 


Clare, 


To remove Rocks and to build a 
Boat Slip thereat. 


Works in progress. 


(o) Milcove, 


Cork, 


A small Pier and Landing Slip, 


Works in progress. 


Ballyederlan, St. John’s 


Donegal, . 


A Landing Slip, 


— 


Point, between Light- 
house and Scar of 
BaUymadonnell . 






Seafield Quay, 


Clare, 


Repair Quay and cut through 
Shoal so as to deepen and make 
navigable inlet to Quay. 




Port Salon, Lough 


Donegal, . 


Alteration and Extension, 


— 


Swilly, W.S. 






Killybegs, . 


Donegal, . 


— 


— 


Lady Elizabeth’s Cove, 


Waterford, 





— 


Tramore. 






Tarrea, 


Galway, . 


Improvement and Extension, . 


— 


Ballygarry Dock, known 
as “ The Dock.” 


Mayo, 


See Lackan. 
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Name and Situation. 



(e) Goleen (Tnllig), 
Cleggan Quay, 

Corra, Innishmaan, 
Dungloe, 

Carrowkecran, Murrisk, 
(c) Lecanvy (Thornhill), 
near Murrisk. 

Ic) Teelin, . 

(c) Oranmore, Oran 
Castle. 

Burton Port, 
(c)DunmanusBay, Pier; 
Durrus, several Piers. 



(c) Gerahies, Works at, 
Bantry Bay. 

Kelly’s Rock, Innisfud, 
near Ballintra. 

Coolnalaliy, Dingle Bay, 
between Kells and 
Rossbeky Point 

Portstewart, 

(c) Baltimore, 

Bealderrig, between 
Ballycastle and Bel- 
mullet 

Portavade, near Skreen 
or Bollisodare. 

Renard Point, opposite 
to Yalentia Island. 

Coarhamore, Island of 
Yalentia. 

Belmullet, . 



Ballyheigue, between 
village of Ballyheigue 
and Kerry Head. 

Freagh Castle, between 
Lahinch and Seafield. 

Dunfanaghy, 

Eflkeraha, . 

(c) Glenlara, Belmullet, 

Portmagee, Yalentia 
Harbour. 

Ballydavid, 

Portnacross, Fintra Bay, 

n*s7. 

Port Ochre, St John’s 
Point 

Roosk, Bantry Bay, . 

Derryinver, 



Ccm.,. 


Description of Pier, Ac. 


Observations. 


Clare, 


Removal of Rocks, . 


Works in progress. . 


Galway, . 


Improvement of small Quay, . 





Galway, . 


— 





Donegal, . 


— 





Mayo, 

Mayo, 


— 





Piers, 


Works in progress. ■ 


Donegal, . 


Pier, ..... 


Wo rim in progress. • 


Galway, . 


Pier, ..... 


Works in progress. 


Donegal, . 


Pier or Quay (further works), . 


Further memorial — see page 25. 


Cork, 


For Piers at Kilcrohane, 


Works at Dunmanus Pier in progress. 




Ahakisla, Gortnakilla ; and 




Cork, 


widening and enlarging, Sand 
Quay at Durrus village. 




Works of rock excavation, 


Works in progress. 


Donegal, . 


- 


— 


Kerry, 


- 


- 


London- 

derry. 


- 


— 


Cork, 

Mayo, 


Pier, 


Works in progress. 


Sligo, 


— 


_ 


Kerry, 


■ — 





Kerry, 


— 


_ 


Mayo, . 


Two Piers or Quays, each to be 
extended, say, 60 feet. One 
on the north side, or Broad- 
haven ; tire other on the west 
side, or Black sod Bay. 


— 


Kerry, 


Pier, 


- 


Clare, 







Donegal, . 






Cork, 






Mayo, 

Kerry, 


— 


Works in progress. 


Kerry, 






Donegal, . 







Donegal, . 







Donegal, . 


— 


_ 


Cork, 


Landing-place, 




Galway, . 


Pier to be repaired, lengthened, 


_ 




and raised. 





Piers marked (b) are those for f 1879 ~ 8 e eFo rty*ighth Annual Report, page 26. 

voted by Parliament. (See List, page S') ^ ° f ^ esbmated cost ’ out of tho 31101 of ^5,000 specially 
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(c.) From the foregoing list the following have been selected by the Committee 
appointed by your Lordships on Irish Fishery Pier’s for grants in aid of their construc- 
tion, to the extent of three-fourths of the estimated cost, out of the sum of £45,000 
specially voted by Parliament for the purpose in the year 1880, and, in the majority of 
instances, are now in progress, either under contract or by day labour under the Board’s 
officers. 



Hunter. 


Name. 


County. 


Contribution. 


Grant 


Total. 












£ 




d. 


£ 




d. 


£ 




d. 


1 


Bush Harbour Pier, . 


Galway, 






750 


0 


0 


2,250 


0 


0 


3,000 


0 


0 




Additional expenditure, 


— 




32 


10 


0 


97 


10 


0 


130 


0 


0 


2 


Tawny Pier, 


Donegal, 






215 


0 


0 


645 


0 


0 


8G0 


0 


0 




Additional expenditure, 


— 




10 


0 


0 


30 


0 


0 


40 


0 


0 


3 


Tonatanvalley Pier, . 


Mayo, 






505 


0 


0 


1,515 


0 


0 


2,020 


0 


0 


.4 


Mallaranny Pier, 






900 


0 


0 


2,700 


0 


0 


3,000 


0 


0 


5 


Roonagh Point, Lauding place, 


Sligo, 






425 


0 


0 


1,275 


0 


0 


1,700 


0 


0 


6 


Iniskcrone Pier, 






527 


10 


0 


1,582 


10 


0 


2,110 


0 


0 


7 


Lackan Pier, . 


Mayo, 






610 


0 


0 


1,830 


0 


0 


2,440 


0 


0 


8 


Lecanvey Pier, 






1,000 


0 


0 


3,000 


0 


0 


4,000 


0 


0 


9 


Goleen Ross, or Ross's Creek, 
Landing place, 






















Clare, 






150 


0 


0 


450 


0 


0 


600 


0 


0 


10 


Leenane Pier, .... 
Glenngimlagh Pier, . 


Galway, 






200 


0 


0 


600 


0 


0 


800 


0 


0 


11 






162 


10 


0 


487 


10 


0 


650 


0 


0 


12 


Pullendiva Pier, 


Sligo, 






1,300 


0 


0 


3,900 


0 


0 


5,200 


0 


0 


13 


G1ee3k Pier, ... 


Kerry, 






337 


10 


0 


1,012 


10 


0 


1,350 


0 


0 


14 


Teel in Pier, .... 


Donegal, 






2,000 


0 


0 


6,000 


0 


0 


8,000 


0 


0 


15 


Baltimore Pier, 


Cork, 






1,000 


0 


0 


3,000 


0 


0 


4,000 


0 


0 


16 


Downies Bay Pier, . 


Donegal, 






1,450 


0 


0 


4,350 


0 


0 


5,800 


0 


0 


17 


Ardmore Pier, .... 


Galway, 






350 


0 


0 


1,050 


0 


0 


1,400 


0 


0 


18 


Roundstone Pier, 






500 


0 


0 


1,500 


0 


0 


2,000 


0 


0 


19 


Jnishlacken Pier, 








150 


0 


0 


450 


0 


0 


600 


0 


0 


20 


Dooleen Pier, .... 








500 


0 


0 


1,500 


0 


0 


2,000 


0 


0 


21 


Glenina Pier, .... 


Clare, 






300 


0 


0 


900 


0 


0 


1,200 


0 


0 


22 


Goleen Tullig Pier, . 








62 


10 


0 


187 


10 


0 


250 


0 


0 


23 


Rannagh Pier, Aranmore Island 


Donegal, 






300 


0 


0 


900 


0 


0 


1,200 


0 


0 


24 


Gerahies, works at Bantry Bay, 


Cork, 






55 


0 


0 


165 


0 


0 


220 


0 


0 


25 


Dunmanus Bay Pier, 






152 


10 


0 


457 


10 


0 


610 


0 


0 


26 


Milcove Pier, .... 








190 


0 


0 


570 


0 


0 


760 


0 


0 


27 

28 


Oranmore (Oram castle) Pier, 
Malinbeg Landing Slip, . 


Galway, 

Donegal, 






145 

275 


0 

0 


0 

0 


435 

825 


0 

0 


0 

0 


580 

1,100 


0 

0 


0 

0 


29 


Gleulara Landing Slip, 


Mayo, 






200 


0 


0 


600 


0 


0 


800 


0 


0 


30 


Bunatrakan Boat Harbour 


























(further works), 


Donegal, 






245 


0 


0 


735 


0 


0 


980 


0 


0 












15,000 


0 


0 


45,000 


0 


0 


60,000 


0 


0 



INLAND NAVIGATIONS. 

Lower Boyne Navigation. 



Inland Na- 
vigations. 



The works executed during the year consisted of repairs to lock gates, river walls, 
towing-paths, and lock-houses, the clearing of weeds in the canal cuts, &c. — See Report 
oj Superintendent, Appendix B. The tolls received amount to £254, against £289 
realized in 1879-80. 



River Maigue Navigation. 

The works of this navigation, and the toll-house and premises, are in good order. — 
See Inspector's Report, Appendix~B. 

Tyrone Navigation ( Coalisland Canal). 

This navigation has been maintained in good order, and no expenditure was incurred 
further than was absolutely required for its maintenance. — See Inspector' s Report, 
Appendix B. The rents and tolls received amount to £220, against £272 in the previous 
year. 

Ulster Canal. 



This canal has now been open, under the Board’s management, for traffic for eight 
years, but a very limited use continues to be made of it as a means of carriage. The 
tolls during the year amount to £126 as compared with £86 received during the previous 
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year. A very moderate scale of dues was fixed with the view of giving encouragement 
to the trade in the district, but the result, up to the present, has not proved satisfactory. 

The works during the past year have been limited to such repairs of buildings and 
staunching of leaks in embankments and lock gates, and removal of shoals, &c., as were 
necessary to its maintenance . — See Inspector's Report, Appendix B. 

The feeder from Quiglough Reservoir to the summit level was cleaned out, and the 
banks, &c., repaired. The weir on the river Blackwater has also been maintained. 



Shan rum SHANNON NAVIGATION. 

Vavigatim. -works have been kept in good repair. 

A shelter shed for passengers has been erected at Kildysart Pier, county Clare . — See 
Engineer's' and Inspectors' Reports, Appendix B. 

Serious breaches in the canal banks and locks on the Limerick Navigation occurred in 
November, 18S0, but were repaired with as little delay as possible. 

The gross receipts from all sources amounted to <£3,728, and the charges of main- 
tenance to £5,324, showing an excess of expenditure over the receipts of £1,696. The 
sum received in respect of tolls was £2,146, against £2,122 for last year. 

Clare Castle Quay. 

Your Lordships having sanctioned a loan of £2,000 for the extension of the quay 
accommodation at Clare Castle, the works were commenced in July, 1880, and have 
progressed satisfactorily notwithstanding the very severe weather and the slipping of 
the bank in October last, during the excavation for the foundations of the work .— See 
Engineer's Report, Appendix B. 



SHANNON FLOODS REGULATION. 

The operations for the improvement of the Shannon, by controlling and regulating 
the discharge of its flood waters, which were authorized in November, 1879, and provided 
for in a supplementary estimate, and subsequently by vote in ordinary course in the last 
session of Parliament, have been proceeded with during the year with all the despatch 
possible. 

In opening up the old closed channel, and forming the new cut at Meelick — which, with a 
view to affording employment to the labouring population in the vicinity (then in a state 
of destitution), were commenced in December, 1879 — considerable progress has been 
made, although, through the occurrence of solid rock, which had not been anticipated, 
for a distance of about 600 yards in the new cut, and other difficulties, that progress has 
been to some extent retarded. 

Tenders for the supply of the iron work for the sluices, to be introduced into the 
different wens on the river, were publicly invited as soon as the detailed drawings and 
specifications could be prepared, and a contract has been entered into, dated 6th August, 
1880, for those first required, viz. : — at Killaloe and Meelick, with Messrs. Brcttell, of 
Worcester ; and the same contract will be applicable to the furnishing of the sluice gear 
at the other weirs also. 

The works at Killaloe were begun on the 14th September last, where they are pro- 
gressing satisfactorily ; and arrangements have been made for proceeding with those at 
Meelick, Tarmonbarry, Rooskey, Jamestown, and Athlone also during the present 
season. 



rostjocui,. POST R0ADS< 

Act 6 & 7 Wm, IV., cap, 116, section 61. 

Applications from the Postmaster-General were received during the past year for 
repairs of post roads situate in the following counties : — 

Donegal — Strahane to Letterkenny, Bcdlenalecky to Mondavey. 

Kerry — Tralee to Listowel, Kilflynn Bridge. 

Tyrone —Strabane to Castlederg, Tytin to Kinkitt. 

Where the roads are not already under' contract, the repairs are executed under the 
superintendence of the respective County Surveyors. The cost of the works is repayable 
by Grand Jury Presentment at subsequent Assizes. 
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COUNTY SURVEYORS’ ASSISTANTS. 

Sixteen Candidates for the office of County Surveyor’s Assistants have been examined 
under the Warrant of the Lord Lieutenant, pursuant to the provisions of the Act 
6 & 7 William IV., e. 116, and their qualifications certified to the County Surveyors, 
as follows : — 



Counties. 


County Surveyors. 


Number of 
Assistants. 


Antrim, . 


A. Tate, .... 


. One. 


Clare, 


J. Hill, .... 


One. 


Donegal, N.D . 


. . \V. Harte, 


One. 


Fermanagh, 
King’s County, . 


. . F. Willson, 


. Two. 


. . R. B. Sanders, . . • . 


. One. 


Limerick, E.D. . 
Londonderry, . 


. . T. Fosbery, 


Two. 


. . A. 0. Adair, 


. Three. 


Longford, . 


H. V. White, . 


One. 


Sligo, 

Tipperary, N.R., 


. . C. B. Jones, 


. One. 


. . A. H. Crawford, 


. One. 


Tyrone, N.D., . 


. , T. B. French, . 


. Two. 



County 

Surveyors’ 

Assistants. 



RAILWAY CLAUSES CONSOLIDATION ACT, 1845. 

8 Vic., c. 20, section 25. 

Drainage of Lands. 

Pursuant to tins statute, plans, sections, and schedules, of the water-ways of bridges, 
culverts, &c., were received from the following Railway Companies, viz. : — 

New Ross Extension, Limerick and Kerry. 

Limavady and Dungiven, and West Donegal, 
and Certificates have been furnished. 



ARBITRATIONS UNDER “ THE RAILWAYS (IRELAND) ACTS” 

(1851, 1860, 1864).” 

14 & 15 Vic., c. 70 ; 23 & 24 Vic., c. 97 ; and 27 & 28 Vic., c. 71. 

Arbitrations have been applied for, and Arbitrators appointed for the following, viz. * — 
Railways : 

Ballycastle Railway Company — Lands for use of Line at Ballycastle Station. 

Ballymena and Portglenone Railway Company — Lands for use of Line, Bally- 
keel, County Antrim. 

Ballymena and Portglenone Railway Company — Lands for use of Line, Bally- 
keel and Bailee, County Antrim. Money not yet lodged. Arbitrator not yet 
appointed. 

Cork and Bandon Railway Company — Certificates in the case of limited 
owners, &c. 

Dublin, Wicklow, and Wexford Railway Company — Lands for use of Line, 
Parishes of St. Mark and St. Peter. 

Great Southern and Western Railway Company — Lands for use of Line in Cork, 
Limerick, and Tipperary. 

Limavady and Dungiven Railway Company — Lands for use of Line. 

Midland Great Western Railway Company — Lands for use of Line at Mullingar 
Railway Station. 

Navan and Kingscourt Railway Company — Carrickmacross Extension — Lands 
for use of Line. 

West Donegal Railway Company — Lands for use of Line ; and certificates as 
regards limited owners. 

Commissioners : 

Armagh Town Commissioners — Premises for Water Works for Armagh. 

Belfast Water Commissioners — Belfast Water Works ; Acts 1874 and 1879. 

Kinsale Town Commissioners — Premises for Kinsale Water Works ; Act 43 & 
44 Vic., c. 40, 1880. Money not yet lodged. Arbitrator not yet appointed. 

Sligo Harbour Commissioners — Lands under Act 40 Vic., c. 35 (Local) ; Sligo 
Harbour Act, 1877. 
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Corporations : 

Eelfast Corporation— Premises required for Improvements, Donegal-quay, under 
Improvement Act, IS 78, 41 & 42 Vic., c. 180 (Local). 

Belfast Corporation— New street, Donegal-place to York-street, under Improve- 
ment Act, 1878, 41 & 42 Vic., c. 180 (Local). 

Sligo Corporation— Lands for Water Works in the Borough. 

Armagh Board of Guardians— Lands for Ready Water Works. 

Dublin Port and Docks Board — Land under Act of 1879. Ferry Rights under 
Bridges Act, 1876. ; 

Londonderry Gas Light Company — Premises for Gas Works. Money not yet 
lodged, therefore Arbitrator is not yet appointed. 

Rathaugan Drainage Board — Lands required for works under confirming Act, 
39 Vic., c. 8 (Local). 



TRAMWAYS (IRELAND) ACTS. 

23 & 24 Vic , c. L52; 24 & 25 Vic., c. 102; 34 & 35 Vic., c. 114; and 39 & 40 Vic., c. 65. 

Applications having been made pursuant to these Acts respecting the following 
tramways, viz. : — 

Dublin and Lucan Steam Tramway. Kilrush and Kilkec Steam Tramway. 

Cavehill and Whitewall Steam Tramway. Dromod and Mohill Tramway, and 
Belfast and Legoniel Steam Tramway. The City of Waterford Tramways. 

The engineering inquiries were made, as directed by the Acts, and reports furnished 
to the promoters. 

A certificate has also been given for the opening of Belfast Street Tramway, No. 1, 
Mountpottinger Line, pursuant to the Acts of 1872 and 1878. 



nndgea. BRIDGES. 

Wellesley Bridge , Limerick. 

This bridge, which became vested in us by the Act 30 & 31 Vic., cap. 53 (1867), 
was taken over from the lessees on 20th May, 1868, since which period we have 
maintained the bridge, paid the interest on the commuted debt of £10,000, including 
arrears of same from 1st July, 1866, and discharged £2,660 of the principal, reducing 
it to £7,340. 

The tolls received during the year amount to £928, against £932 in the previous 
year. 

Bridges between Counties, under “The Bridges (Ireland) Acts.” 

4 & 5 Wm. IV., c, 61 ; 2 & 3 Vic., c. 50 ; 30 & 31 Vic., c. 50 ; and 38 & 39 Vic., c. 46. 

Youghal Bridge. 

(Acts 9 Geo. IV., c. 53 : 30 & 31 Vic., c. 57 ; 36 & 37 Vic., c. 46 ; and 36 & 37 Vic., c. 47. 

The works have been in progress under the contract made 10th January, 1879, with 
the Stockton Forge Company, whose engagement is to complete them by the 1 st 
March, 18S2, as stated in our previous report, and for the progress made, we beg to 
refer to the Engineer’s Report, Appendix B. 

Carrick-on-Suir. 

Between the Counties op Tipperary and Waterford, and neighbouring the 
County of Kilkenny. 

The works have been proceeded with, under contract with Mr. John Jameison, 
satisfactorily during the past year, and approach completion. The premises required 
for the approaches have been purchased ; but further presentments will be required for 
the payment of the purchase and compensation money, as also for additional works in 
improving the approach of the county Waterford side of the bridge. 
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OPERATION'S FOR THE RELIEF OF DISTRESS. 

The works promoted and undertaken for the Relief of Distress which so generally 
prevailed throughout the two western provinces of Ireland, and to some extent affected 
otherparts of the country also, during the earlier part of last year and the preceding 
winter of 1879-80, come under the several heads, as described in our Report of last 
year, of Land Improvement works of public utility presented for at Extraordinary 
Baronial Sessions, Sanitary Works, the construction of new and the repair of old Fishery 
Piers and Harbours, the facilitating of progress on new Arterial Drainage projects for 
which Provisional Orders had been made and confirming Acts obtained, and the 
restoration oi the works of districts which had formerly been undertaken, but which 
had been neglected, and also the works for the improvement of the Shannon, so far as 
they were available for the purpose. 

The granting of loans for the purchase of Seeds was also adverted to as coming in 
some degree within the scope of the measures for relief, prospective if not immediate. 
The further operations under these several heads within the year under report, we beer 
shortly now to state. ° 



Land Improvement. 

The total number of applications for loans under the notices of the 22nd November, 
1879, and 12th January, 1880, offering special terms as an inducement to proprietors 
to undertake works for the improvement of their lands, with the immediate object of 
providing employment for the labouring poor, amounted to 2,194, the time for then- 
reception being limited to the 29th February, and the aggregate sum applied for to 
£1,209,990. 

The steps taken to expedite these loans and to meet the difficulties which tended to 
retard their issue, including the providing of plans and estimates, &c., for the guidance of 
borrowers will be found described in our Report for last year. 

Of the number of applications stated, 1,978, amounting in the aggregate to 
£1,166,385, were found to admit of being favourably entertained, and advances were 
made in respect of them with as little delay as possible, the remainder falling through 
from various causes, want of title, &c., &c. 

Under the conditions laid down by the Government to admit of a proprietor to whom 
the issue of an instalment had been made, participating in the favourable terms offered 
as regarded repayment, it was required that the first instalment should have been 
expended before the 31st July, and the borrower thus to have placed himself in a 
position to obtain a second instalment. 

Of the number to whom first instalments, as above mentioned, were issued 1,890, repre- 
senting an aggregate amount of loans of £1,067,325, were in the month of July reported 
to have made sufficient progress to entitle them to share in the proffered advantages, and 
second instalments where they had not already been issued, were advanced. In the cases in 
which the borrower failed to secure the second instalment and consequently the specially 
favourable terms, the loans and the further advances in respect of them have in some 
instances been accepted on the ordinary terms of repayment ; in others, where, though 
not in sufficient time the advance has been actually expended on the improvement of 
the lands it remains a charge thereon repayable as under ordinary circumstances, 
and in some few instances it has been required that the amounts advanced should be 
repaid. 

The total amount advanced up to the close of the financial year the 31st March last, 
(1881), has been £702,85 7 , and the position in which the loans then stood, grouped as 
regards the number of instalments issued, will be seen from the following tabular 
statement : — 



No. on wliioh 
Second Instalments 
bad been issued. 


No. on which 
Third Instalments 
bud beon issued. 


No. on which 
F ourtb Instalments, 
bad been issued. 


No. on wliioh Fifth 
or Higher instalments 
Imd beon issued 


Complete. 


Total. 


254 


412 


467 


no 


647 


1,890 



From this statement it will bo observed that the number of cases in which the whole 



•amount of the loan sanctioned has been issued is 647. 
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the result of want of employment, was prevalent, the expenditure on the works for 
which loans had been granted, and the exertions of proprietors in pressing them forward 
was all that could fairly be looked for, the whole amount of the loans having, in the 
numerous instances stated, been beneficially laid out and in many others largely drawn 
upon ; but latterly, and for some time past, an indisposition has been evinced on the 
part of borrowing proprietors to proceed further with their measures for the improve- 
ment of their properties ; in some few instances the advances have been actually 
returned, and in many it is understood, and in fact has been intimated, that the further 
proceeding with the works and consequent call for the instalments yet remaining avail- 
able, will be abandoned and suffered to lapse. 

This there can be little doubt is due to the unsettled state of the country, and the 
uncertainty which proprietors feel in regard to their recovering from the occupiers of 
the improved lands, their due proportion of the annual charge in respect of the loan 
by means of which the improvement has been effected. 

The general circumstances connected with these operations are explained in our 
Report of last year, to which, as before remarked, we beg to refer, and for their distribu- 
tion over the surface of the country, and the general means of employment they were 
calculated to afford, we would refer to the appended map on which is marked the 
locality of each separate loan granted. 

Extraordinary Baronial Presentment Works. 

Under the authority conveyed in Your Lordships’ letters of 28th and 29th January, 
18S0, the Board’s duties and responsibilities in connexion with this means of affording 
employment in Distressed Districts on works of local public utility have been continued 
since our last Report, and extensive employment has been thereby afforded since May, 
1880, when the Irish Government authorized these works being proceeded with. 

At the date of our last Report, Extraordinary Presentment Sessions had been held in 
112 baronies, at which presentments were made for 2,531 works, estimated to cost 
£225,540, of which 1,978 works, estimated at £174,473, had been approved by this 
Board. Since that period sessions have been convened in nine additional baronies, 
making 121 in all, and which embrace nearly the whole of the district scheduled for the 
relief of distress ; while under further instructions of 17th December, 1880, issued by 
Ilis Excellency the Lord Lieutenant, sessions were re-convened in thirty-seven baronies, 
and a large number of additional works were presented for, of which the Board recom- 
mended 989 for approval, at a cost of £137,550. 

The annexed Table shows the extent to which this mode of affording employment has 
been taken advantage of, and the number and cost of the works which the Board have felt 
themselves justified in recommending to the Irish Government for approval : — 





1. 


2. 


8 . 


*■ 


5. 


6. 


7. 




No. of Baronial 
Sessions hold 
in 121 Baronies. 


No. of Works 
presented 
for. 


Estimated 

Cost 


No. of Works 
approved by 
Board of Works. 


Estimated Cost of 
Works approved 
by Board of W orks. 


No. of Works 
authorized 
by Irish 
1 Government 


Amount of 
Workautho- 
rizedby Irish 
Government. 


To 3 1st March, '80, 
Do., ’81, 


127 

97 


2,531 

1,456 


£ 

225,540 

173,483 


1,978 | 
989 


£ 

174,473 | 
137,550 


J- 2,545 


£ 

264,032 




224 


3,987 


399,023 


2,967 


312,023 


2,545 


264,032 



Under the authority of Your Lordships, above quoted, we employed a number of Inspect- 
ing Engineers of experience and ability to inspect and report on these works, and on careful 
consideration of their reports, assisted by personal communication, the Board made 
their recommendations to the Irish Government as to the public utility and cost of 
each work and its suitableness as a means of affording employment for the labouring 
classes. The Irish Government on consideration of these reports, and acting on the further 
information furnished by the Local Government Board as to the necessity for providing 
employment in each district, authorized the execution of 2,545 works, estimated to cost, 
including contingent expenses, £264,032, a large portion of which have been completed, 
and the remainder are now in progress. 

The execution of the works has been carried out, subject to the general control of this 
Board, under the immediate superintendence of the officers of the Grand Jury iu each 
counteracting in conjunction with Baronial Standing Committees of Justices and Asso- 
ciated Me lhawrreeeiw&dji generally , ready 
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and active co-operation from the County Officers, and that the works, which consist of 
making new lines of road as well as improving nnd repairing old ones, building bridges, &c., 
have been, we have reason to believe, well and economically carried out, and are such 
as wiU. secure permanent benefit to the localities commensurate with their cost, while 
affording the employment required for large numbers of the labouring classes. 

The following Table shows the number of Works and the amount authorized to be 
expended thereon in each County, which afforded employment to an average number 
of upwards of 20,000 men per week during the period when it was so urgently 
required : — 



County. 


No. of 
Works. 


Amount. 


County.- 


No. of 
Works. 


Amount. 


Carlow, 


8 


£ 

1,400 


Limerick, .... 

Longford, .... 


133 


£ 

16,620 


Cavan, ..... 


163 


12,058 


9 


1,376 


Clare, ..... 


82 


11,509 


Mayo, ..... 


634 


41,279 


Cork 


166 


28,874 


Queen’a Co., .... 


9 


1,004 


Donegal, 


155 


11,027 


Roscommon, .... 


404 


30,180 


Fermanagh, . ... 


6 


1,279 


Sligo, ..... 


96 


18,285 


Galway, ..... 


292 


39,107 


Tipperary, .... 


51 


3,930 


Kerry, . . . , 

King'B Co., .... 

Leitrim, 


167 


28,622 


Waterford, .... 


6 


318 


15 

151 


3,098 

14,066 


Total, . 


2,545 


264,032 



The annexed Index Map exhibits in a general manner the position of the works, the 
area over which they extend, and shows, by density of marking, the districts in which 
they have been most largely taken advantage of. 



Loans for Sanitary Works. 

The number of loans recommended for sanction by the Local Government Board to 
sanitary authorities on the special terms authorized by the notices of November, 1879, 
and January, 1880, during the past year has been 16, and of the aggregate amount of 
£4,737, which added to the number and amount sanctioned in the latter part of the 
previous year 1879-80, brings up the total number and amount respectively to 66 and 
£39,492. 

The course of proceeding in regard to this form of affording relief is pointed out in 
our report of last year. 

The actual issues during the year for these works amounted to £31,617, and of those 
previously made up to the 31st March, 1880, to £4,904, bringing the total amount 
advanced up to the 31st March last to £36,521. 

Fishery Piers and Harbours. 

The works connected with Fishery Piers and Harbours, whether of new construction 
provided for in the voted estimates, or of repair, for which the necessary funds are 
advanced by way of loan out of the Consolidated Fund, to which we referred in our 
Report for last year, have been actively proceeded with during the year, and made the 
means, as far as the nature of the works admitted, of affording employment for unskilled 
labour. 

A list of the Piers, &c., which have been in bands is given at preceding pages, 25-29, 
and where also will be found stated the estimated cost, and the amount of grant and 
local contribution by which it is made up, for each separate work. 

In the cases in which repairs have been undertaken, they have been completed with 
trifling exceptions. See Engineer’s Report, appendix B. The expenditure on these 
works during the year has been on new works £12,898, on repairs £4,901. 

Arterial Drainage. 

With a view to inducing Drainage Boards to push on the works, for which the 
sanction of Parliament had been obtained, and thereby to increase the means of employ- 
ment in the distressed districts, authority was given by your Lordships on the 16th 
February, 1880, for granting in respect of any expenditure on the works, between that 
date and the 3lst JtSy, the specially favourable terms as regards repayment, which 
were offered under the notices of 22nd November, 1879, and 12th January, 1880, which 
have been so frequently referred to. 
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In two districts only, viz. the Suck, counties of Roscommon and Galway, and 
Barnakyle, county Limerick, the Drainage Boards were in a position to avail themselves 
of that advantage, the amounts to which it is applicable being respectively £3,786, and 
£3,350. Special inducements were also held out to trustees of districts undertaken 
and completed in former times, to restore their works, where they had fallen into dis- 
repair. In four districts, viz. : — Ballinamore and Ballyconnell, Rinn and Blackriver, 
Eslin, and Fergus, the trustees availed themselves of the opportunity, and obtained 
loans’ under the Relief of Distress (Ireland) Amendment Act, 1880, 43 & 44 Vic., c. 14, 
of £3,363, £1,500, £500, and 1,500 respectively. 

Shannon Navigation Improvement. 

The i mm ediate proceeding with the opening up of the old closed channel, and the new 
cut at M eelick, which as stated in our last year’s Report, had been authorized with a 
view to affording employment, has been continued during the past year, and from 300 
to 450 men have been profitably engaged upon these works. The expenditure during 
the year has amounted to £10,574 8s. id. 

Seeds Loans. 

The further and final issues in respect of these Loans during the year, have amounted 
to £494,317 9^. lie?., which added to the previous issues brings up the total amount 
advanced for that important object to £647,490 5s. lid. 

We have the honour to be, 

Your Lordships’ obedient Servants, 



E. Hornsby, Secretary. 
Office of Public Works , Dublin , 
25 th June . , 1881. 



J. G. M'KERLIE. 

W. R LEFANU. 

S. U. ROBERTS. 

Commiss-ioners of Public Works. 
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APPENDIX A.— 

(A.) Abstract of the Accounts of the Commissioners of Public Works in Ireland, showing the Total of 



Heads op Account. 



Parliamentary Votes and Grants, viz.: — 

1. Public Buildings, Royal Harbours, &c., 

2. Office of Public Works, . 

3. Iiowth Harbour, 



4. H.M. Exchequer — Extra Receipts, 

H. Contributions in aid of Works at National Schools, 



6. Dublin Museum of Science and Art, 

7. Shannon Floods Regulation, 



Loans Repayments, 



Land Improvement Preliminaries, 1 0 Vic., c. 32, 



District Lunatic Asylums, 



Miscellaneous Services, viz. : — 

1. Deposit Accounts, 1 & 2 Wm. IV., e. 33, &c., 

2. Railway and other Arbitrations, 14 & 15 Vic., c. 

3. Arterial Drainage Deposits, 26 & 27 Vic., c. 88, 

4. Piers and Harbours, 9 Vic., c. 3, &c., 

5. Inland Navigations:— Shannon, 

„ Boyne, 

6. Arterial Drainage and Navigation Maintenance, 

7. River Drainage Works, 5 & 6 Vic., c. 89, 

8. Wellesley Bridge, . . .• 

9. Atklunkard Bridge, 

10. National Monuments, 32 & 33 Vic., c. 42, 

11. Irish Reproductive Loan Fund, 37 & 38 Vic., c. 

12. Linen Hall, 

13. Ardglass Harbour Works, 

14. Ardglass Maintenance, . 

15. Youghal Bridge, 

1C. Camck-on-Suir Eridge, 

17. Clare Castle Pier, 

18. Kinsale Harbour, 

1 9. Sundry Accounts, 



Statement of Final Awards under Arterial Drainage Act, 5 & 6 Vic., c. 89, with 
Repayments thereon, to the 31st March, 1879. 



do., 



Act, 26 & 27 Vic., c. 88. 



315,851 4 10 



1,785,000 0 0 



26,365 13 7 



13,619 8 3 
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Accounts. 

Sums intrusted to their Management for Collection or Disbursement for One Year, ended on 3 1st March, 1 88 1 . 



Balances overdrawn, 
31st March, 
1881. 




Overdrawn 
Balances from 
Accounts to 
31 st March, 
1380. 


Told. 


Balances on 
31st March, 
Ib8l. 


Total. 


£ 1. d 


£ s. d. 


£ s. d. 


£ *. rf. 


£ s. d. 


£ s. a. 


- 


266,600 16 7 


- 


249,519 15 8 


17,081 0 11 


266,600 16 7 


- 


2,085,966 19 0 


- 


2,072,577 15 1 


13,389 3 11 


2,085,966 19 0 


- 


365,233 15 2 


- 


364,937 14 9 


290 0 5 


365,233 15 2 


- 


26,370 18 8 


- 


25,292 16 5 


1,078 2 3 


26,370 18 8 


— 


14,869 17 0 


- 


14,287 19 4 


581 17 8 


14,869 17 0 


- 


129,276 4 9 1 


- 


97,388 2 10 


31,888 1 11 


129,276 4 9 


1 


2,888,318 1 1 2 


- 






2,888,318 11 2 















W, B. Soadt. Accountant. 
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An Account showing tho Receipt and Expenditure of the Commissioners 



RECEIPTS. 



Balance from the last Account, . 



1. Poiuo BuiUUNOS. 

Vote for the year 1880-81, 
Do., Supplemental, 



New Works and Alterations j — 

Cc nlributions in aid of Works, viz.: — 
Ordinary Literary Schools, 

Queen’s College, Cork, . 



Rc-Lodged, 



Carried forward, . 



(A 1.)— parliamentary 













£ a. d . 


£ s. d. 


£ a. d. 






- 


2,912 1 11 




148,723 0 0 








19,885 :0 0 










168,608 0 0 




£ s. d. 








26 11 1 








87 17 6 








— 


114 8 7 








0 4 8 










114 13 3 






— 


168,722 13 3 


2,912 1 11 
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VOTES AND GRANTS. 



EXPENDITURE. 



£ 



d. £ 




d. 



Balances on Parliamentary Votes, 1879-80, surrendered to 
H.M. Exchequer, viz. : — 

Public Buildings, ..... 

Salaries and Incidents of Office, .... 
Shannon Floods Regulation, .... 



335 16 5 
639 19 4 
1,835 17 6 



2,811 13 3 



1. Public Buildings. 

Purchase op Sites and Buildings : — 
Law Expenses and Compensation, 



96 0 11 



New Works and Alterations : — 
Coast Guard Buildings, . 

Post Office, Cork, 

Telegraph Station, Greenore, 

New Police Station, Store-street, 
Royal Irish Constabulary Buildings, 



71 13 8 
375 7 2 
116 7 11 
2,673 12 6 
8,514 16 1 



National Education Buildings: — 

District Model Schools, 
Ordinary Literary Schools, . 
Teachers’ Residences, 



£ s. d. 
449 13 7 
9,922 9 5 
454 0 0 



10,826 3 



Queen’s College, Cork, .... 
Portal Inspection Office, Wexford, 

General Registry and Census Office, 

Ordnance Survey Office, .... 
Curragk of Kildare — Dep. Ranger’s Residence, . 
Kingstown Harbour — Harbour Master’s Residence, 
Piers and Harbours (Act 9 Vic., cap. 3, &c.), Transfer 
aid of Works, .... 

Howth Harbour, ditto, .... 
Ardglass Harbour, ditto, 

Galway Mills, ..... 



Carried forward, 



205 15 1 

39 0 0 
754 8 7 
102 14 6 
563 0 9 
520 3 6 



11,771 19 
1,500 0 
4,200 0 
8S5 8 



8 

0 

0 



43,120 10 8 



43,216 11 



7 2,811 13 3 
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An Account showing the Keceift and Expenditure of the Commissioners 

(a i.)— parliamentary' 

EXPENDITURE-. - 



RECEIPT? — amtinufd- 
Brought forward, . 
Public Buildings — continued, . 



'Xkansfers and Re-Lodgments 

Maintenance and Supplies, 

' F »y. • 

Materials, « , 

Furniture, . , 

B ent uud Insurance, 

Coals, Candles, and Firewood, 
Contingencies, 



Contributions (Maintenance, tfcc ) 



31 


7 


7 


4 


17 


10 


1 


17 


6 


22 


13 


3 


0 


12 


3 


1 


10 


10 


1 


10 


3 
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169,722 13 3 



64 9 6 
102 0 10 



Library 



168,889 3 7 



i/ Dinitisatinn limit 



Coast Guard Buildings, . 

Royal Hibernian Military School 
Royal Hospital, Kilmainham, . 
Customs Buildings throughout 
Irelnnd, 

Inland Revenue Buildings. 

Post Office Buildings, 

Telegraph Buildings, 

Dublin Castle Residences, 
Vice-Regal Lodge, Gardens, &c. 
Chief Secretary’s Lodge, . 

Under Secretary's Lodge, . 
Private Secretary’s Lodge, 

School of Art, Museum, &e., 
Botanic Gardens, Glnsnevin, 
Royal College of Science, 
Geological Snrvcj' Office, 

Royal Irish Academy, 

National Gallery of "Ireland, 

Law Courts and" Offices, Dublin 
King's Inns Offices, . 

District Probate Registry Offices 
Metropolitan Police Courts, 
Metropolitan Police Stations, &c.. 
Royal Irish Constabulary Depot 
Barracks, . 

Constabulary Barracks through 

Criminal Lunatic Asylum, Dun 
drum, 

National Education— Metropoli 
tan Buildings, . 
Agricultural Model Schools, in 
eluding Albert Model Earn 
Glasnevin, . . . i 

Districtand Minor Model Schools 
Ordinary Literary Schools, 
Teachers’ Residences, 

Queen's University, . 

Queen's College, Cork, 

h Belfast, . 

ii Galway, . 

Public Offices, Custom House. 

Dublin. | 

Board of Trade — Survey De- 
partment, . 

Public Offices, Dublin Castle, 
Veterinary Department, . 
Charitable Bequests Office, 
Stationery Office, 

General Survey and Valuation 
Office, .... 

General Registry and Census 
Office, .... 

Stores, City-quay, . 

Offices, Ormond-quay, 

Ordnance Survey Office, Mount- 
joy Barrack, 

Land' Commission Office, . 
Phcenix Park, 

St. Stephen’s Green Park, 

The Curragli of Kildare, . 
Kingstown Harbour, 

Dor.aghadee Harbour, 

Dunmore Harbour, . 

Tyrone Navigation, 

Maigue Navigation, 

Ulster (.'ami, . 

Phcenix Park School, 

Travelling Expenses by Servants 
of the Board, . 



•£ s. d. 
4,160 8 V 
2,64!) 12 0 



4 4 



90 11 10 
376 11 
157 10 
2,504 14 1 I 
167 19 7 



105 0 4 



1,672 14 5 
1,217 4 8 
636 2 7 
2,820 9 6 



G5G 19 
1,749 12 
3,242 19 



53 0 0 



351 12 
169 6 
24 14 11 | 

545 18 



5 1 



240 2 11 | 
606 13 
15 17 3 | 
942 19 



852 19 2 
864 17 11 
25 15 6 
435 10 0 
36 2 3 
171 8 8 



0 9 0 
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VOTES AND GRANTS— continued. 



continued' 




























— 




— 


— 


£ 


v. <1. 
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appendix to forty-ninth report of the 



[1880-81. 

An Account showing the Receipt and Expenditure of the Commissioners 



RECEIPTS — continued. 

Brought forward, 



I. Office of Public Works (Class II.) 
Vote for the year 1880- 81, 

Ditto (Supplemental), 



Law Costs aud Stamps, Ac., recovered, 
Transfers, 



3. Howth Harbour 

Rents, ...... 

Dues, Ac., . . . 

Transferred from “ New Works and Alterations,” (vote) . 



4. Exchequer — Extra Receipts 
Public Buildings : — 

Rents, . 

Sale of Old Stores, Materials, tic. 
Re-Lodged, 

Phtenix Park : — 

Grazing Rents, . 

Sale of Timber, Skins, Deer, Ac., 
Kiagstown Harbour : — 

Dues, Ac., 

Rents, 

Water supplied to Shipping, 

Hire of Gangway planks, Crane, 
Boat Licenses, Ac., 

Fine, 

Donagliadee Harbour : — 

Rents, . 

Dunnmre Harbour : — 

Dues, 

Rents, 

'Tyrone Navigation : — 

Tolls, . 

Rents, . 

Maigue Navigation : — 

Tolls, . 

Ulster Canal : — 

Tolls, . 

Rents, 

Salaries and Incidents of Office : 
Law Costs, Ac., recovered, 



Ac., 



5 ' C g*JJ“™ 058 received 5n aid of Works at Ordinary Literary 



G. Dublin Museum of Science and Art : 

Amount of Vote, 



. Shannon Floods Regulation :• 

Amount of Vote, 

Re-Lodged, 



52,401 0 0 
1,800 0 0 
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digitised by the University of*Southamp’tc 



(A 1.)— pakliamentahy 



£ s. d. 


£ a. d. 
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VOTES AND GRANTS — continued. 



EXPENDITURE — continued. 



Brought forward, 



2. Office of Public Works (Class II.) : — 

Salaries, .... 

Travelling Expenses, 

Foes to Counsel, &c., . 

Incidental Expenses, 

Salaries and Incidents of Extraordinary Staff, 



3. Howth Harbour. : — 

Labour, Materials, Incidents, ire.. 
Rates and Taxes, 

Salary of Harbour Master, 

Law Expenses, . 



4. Exchequer — Extra Receipts 
Public Buildings : — 
Taxes refunded. 



Kingstown Harbour : — 

Ballast supplied to Shipping, . 

Dues refunded, 

Port and l'ocks Board — Adjustment of Dues, 



Dunmore Harbour : — 
Income Tax, . 



Ulster Canal : 
Tolls refunded, 



Total Payments out of Extra Receipts, 
Transferred to H. M. Exchequer, 



5. Amount of Contributions in aid of Works at Ordinary 
Literary Schools, expended and transferred to Account 
of “New Works and Alterations," 



6. Dublin Museum of Science and Art: — 

Transferred to the Royal Dublin Society to enable them 
to make arrangements to remove the Agricultural 
Show from Kildare-street to the Suburbs, 



7. SnANNON Floods Regulation : — 

Meelick Channel: — 

Labour, Materials, Plant, &c., . 

Salary of Engineer, 

Incidental Expenses, Plans, Ac., 
Compensation on surrendering Holding, 
Regulating Sluices : — 

Labour, Materials, Machinery, Ac., 
Salary of Engineer, 

Incidental Expenses, Plans, <fcc., 



Balance, 



20 17 6 



342 14 2 
89 15 5 
18 2 5 



10,011 18 10 
300 0 0 
1G2 9 G 
100 0 0 



3,365 8 4 
127 1 11 
92 12 6 



38,393 12 G 
7,827 8 3 
279 15 11 
240 1 3 
6,947 17 7 



1,710 9 2 
3 12 11 
100 0 0 
2 2 0 



472 4 10 
7,878 8 0 



10,574 S 4 



3,585 2 9 



£ *. d. 

161,472 1 1 



1,822 4 1 



8,350 12 10 
2G 11 1 



14,159 11 1 



249,519 15 8 
17.0S1 0 11 



2G6.600 16 7 



W. B. Soady, Accountant. 
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appendix to forty-ninth report of the 



[ 1880 - 81 . 



(A 2.) — An Account showing the Receipts and Expenditure of the Commissioners 



PUBLIC LOAHS 





£ s. d. 


£ s. d. 


To Balance, 31st March, 1880, . . 


- 


300,966 19 0 


„ Public Works Loans : — 






Vote of Credit 1879-SO, £850,000, .... 


35,000 0 0 




„ 1880 81, £1,100,000, 


820,000 0 0 








855,000 0 0 


,, Land Act, 33 A 34 Vic., c. 46 






Amoaut issued from Consolidated Fund, 1 » 




20,000 0 0 


„ Church Fund Loans : — 






Received from Commissioners of Church Temporalities, 




910,000 0 0 






2,085,966 19 0 



Offer of I'ullir IT'orij, Dublin, \0lk if ay, ISSI. 
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of Pdblic Works in the Year ended 31st March, 18S1. 



ADVANCES. 



By Public Works Loans, 



Amount advanced on Loans, viz. : — 



Grand Juries of Counties, 

Local Boards, 

Roads and Bridges, .... 
Railways, ..... 
Quarries, Mines, and Miscellaneous, 

Harbonrs, Docks, &c., . . . 

Fishery Piers and Harbours, 

Labourers’ Dwellings in Towns, 29 & 30 Vic., c. 46, 
Artisans’ Dwellings in - Towns, 

Glebe Loans, 33 & 34 Vic., c. li2, 

Public Health, 37 Ji 38 Vic., c. 93, 

Reclamation of Waste Lands, . 

Drainage Maintenance, 29 & 30 Vic., c. 49, 

District Drainage Boards, 26 & 27 Vic., c. 88, . 

Post Roads, for Repairs, 6 & 7 Wm. IV„ o. 116, 
Land Improvement, Preliminary Expenses, 

Repairs of Fishery Piers, 

Lunatic Asylums Buildings, 1 & 2 Geo. IV., o. 33, 
Land Improvement, 10 Vic., c. 32, &c., 

National School Teachers’ Residences, . 

Dispensary Houses, .... 
Seed. Supply, 43 Vic., o. 1, 

Relief of Distress, 43 Vic., c. 4, 



16,487 6 8 
100 0 0 

12.500 0 0 
136,530 0 0 

400 0 0 
8,400 0 0 

20,933 0 0 

15.500 0 0 
29,321 0 0 

146,871 1 3 
31,000 0 0 
8,531 7 10 

39,995 16 11 
214 18 8 

14.500 0 0 
4,696 9 C 

13,619 8 3 
153,980 0 0 
6,405 10 0 
1,190 0 0 
494,317 9 11 
| 15,756 0 0 



1,171,249 9 0 



Land Act, 33 & 34 Vic., c. 46, . 



18,212 0 0 



Church Fund Loans : — 

Baronial Presentments, 
Sanitary Loans, 

Land Improvement, . 
Relief of Distress, 

Do. Do. Grants, 
Arterial Drainage, 



197,252 10 11 
31,617 0 0 
625,082 0 0 
24,246 0 0 
1,132 14 2 
3,786 1 0 



8S3.116 6 1 



2,072,577 15 1 



Balance unissued. 



13.3S9 3 11 



2,0S5,9G6 19 0 
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APPENDIX TO FORTY-NINTH REPORT OF THE 



[1880-81, 



(A 3.) — An Account showing the Receipts and Expenditure of the Commissioners 

PUBLIC LOANS 



To Balance, 31st March, 1880, 



, Public Works Loans : — 

Amounts received in repayment : — 

Grand J uries of Counties, 

Local Boards, . 

Roads and Bridges, 

Inland Navigations, 

Railways, 

Harbours, Docks, Ac., . 

Fishery Piers and Harbours, 

Labourers’ Dwellings in Towns, 

Artisans’ Dwellings, 

Glebe Loans, 

Public Health, . 

River Drainage and Navigation, 5 A 6 Vic., c. 89, 
River Drainage Maintenance, 29 A 30 Vic., c. 59, 
District Drainage Boards, 26 A 27 Via., c. 88, . 
Loans per Act 57 Geo. IIL, c. 34, 

Post Roads, Repairs, 

Land Improvement, Preliminary Expenses, 

Repairs of Fishery Piers, 

Gaols and Bridewells, . 

Lunatic Asylums Buildings, 

» i) Support, 

Seed Supply, . 

Relief of Distress, 

Land Improvement Loans, 

National School Teachers’ Residences, . 
Dispensary F 



Land Act LoanB, 33 A 34 Vic, c. 46, . 

, Church Fund Loans : — 

Land Improvement, . . 



8,099 


19 


10 


2,109 


11 


4 


8,800 


15 


9 


1,780 


0 


0 


9,674 


11 


10 


4,429 


7 


S 


1,441 


4 


2 


3,706 


6 


10 


2,040 


14 


0 


13,471 


0 


5 


20,322 


13 


7 


19,711 


14 


0 


2,894 


1 


11 


12,824 


18 


5 


180 


0 


0 


676 


16 


8 


11,211 


12 


5 


7 


7 


7 


1,360 


0 


0 


35,493 


18 


3 


30,976 


19 


7 


48,723 


7 


3 


11,276 


10 


9 


83,824 


9 


6 


452 


19 


2 


1 


9 


1 



Totals. 

£ »■ d. 

3,166 7 5 



335,492 10 0 



23,878 17 4 



2,696 0 5 



Office of Public Works , Dublin, \0th May, 1880. 



(A 4.) — LAND IMPROVEMENT 



RECEIPTS. 


£ s. d. 


£ s. d. 


Balance tom last Account, . , 

Amount received from H.M Exchequer by way of Loan, 

n » from Proprietors iu Repayment of Preliminary Expenses, 


14,500 0 0 
11,865 13 7 


5 5 1 
26,365 13 7 










26,370 IS 8 
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of Public Works, in the year ended 31st March, 1881. 

REPAYMENTS. 











£ s. d. 


£ s. d. 


By transfers to H.M. Exchequer, Public Works Loan Faml 






Per Commissioners of Public Works, 




338,658 17 5 








„ Land Act Loans, 


- 


23,878 17 4 


»> Transfers to Commisflioners of Irish Church Temporalities, . . • 


_ 


2,400 0 0 


Balance, . ........ 




296 0 5 
365,233 15 2 




W. B. SOADY, 


Accountant. 



PRELIMINARIES, 1880-81. 



EXPENDITURE. 


£ t. d . 


£ a. d. 


Amount paid to Exchequer in Repayment of Advances, 

,■ paid for Preliminary Investigations, Advertising, Scrivenery, <ic., 


11,211 12 5 
14,081 4 0 


25,292 16 5 
1,078 2 3 


Balance carried to next Account, ...... 


— 






20,370 18 8 



W. B. Soady, Accountant. 
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(A 5.)-LUNATlC 

An Account showing the Receipts and Expenditure by tho Commissioners of Public Works, Ireland, (on 

1881, pursuant to Act l ’& 2 



RECEIPTS. 


£ s. d. 


£ s. d. 


£ s. d. 


Balance from the last Acconnt, .... 









Amounts received from the Public Works Loan Fund on account 








of Loans to the following District Asylums, viz. : — 








Armagh, ...... 


— 


10,000 0 0 




Castlebar, ..... 


— 


24 17 0 




Clare, ....... 





100 0 0 




Clonmel, ...... 





500 0 0 




Cork, . . . . . 


— 


2,000 0 0 




Killamey, ...... 





100 0 0 




Mnllingar, ..... 





494 11 3 




Richmond (Dublin) ..... 




400 0 0 










13,619. 8 3 








14,869 17 0 



Office of Public Works, Dublin, lOiA May, 1881. 



An Account showing the Receipt and Expenditure of the Commissioners 



(A GO — MISCELLANEOUS 



RECEIPTS. £ t. d. 

Balance from last Account, ..... 

l. Jlr.rosiT Accounts, 1 & 2 Wm. IV., c. 33, ire. : — 

Amount received from Sundries for Preliminary Expenses, . 



2. Railway and other Arbitration Expenses, 14 <fc 15 Vic 
c. 70 : — 

Amount received from Railway Companies and others, to 
meet Expenses of Arbitration, 



Aribiual Drainage Deposits, 2G & 27 Vic., c. 88, Ac. :— 
Received from Drainage Boards on Account of Preliminary 
and other Exponses, ... J 



4. Piers and Harbours : — 

For New Worts, per Act 0 Vic., c. 3, and 29 Jo 30 Vic., c. 45— 
Koorjn a Harbour — Sale of Plant, . 

Golceu Creek— Grant in aid, <kc., . 

Burton Port— Grant in aid, . j ’ 

Bnnatrahan — Contributions, 

Bo., Grant in aid, 

Ballysaggart— Contribution, . ‘ 

Do., Grant in aid, 

Poolhurrin — Contribution, . 

Bo., Grant in aid, . 

Renvylo — Contribution, 

Bo., Grant in aid, 

Tawny — Contribution?, 

Bo., Grant in aid, . 

Teelin — Contributions, 

Inishcron — Contributions, . 

Bo., Gnint in aid, . . ’ . 



500 0 0 
1,450 0 0 
300 0 0 
625 0 0 
300 0 0 
870 U 0 
1,000 0 0 
1,175 0 0 
215 0 0 
490 0 0 

527 10 0 
640 0 0 



Canied forward, 

Prinled image digilised by the University of Souil 



lampion Library 



£ s. d. 


£ s. d. 


- 


7,550 2 8 




1,303 16 3 


- 


1,408 11 10 


- 


289 18 0 


42 0 0 




150 1 3 




366 19 8 




1,950 0 0 




925 0 0 




1,170 0 0 




2,175 0 0 




705 0 0 




2,000 0 0 




1,167 10 0 




,10,651 .10 11 


10,552 8 0 


Digitisation Un 


t 
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asylums buildings. 

Account of the Commissioners for the Control, &c., of Lunatic Asylums,) during the year ended 31st March 
Geo. IV., c. 33, &c., &c. 



EXPENDITURE. 


£ s. d. 


£ t. d. 


£ s. d. 


Amounts expended on the following District Asylums, viz.: — 








Armagh, . ..... 


— 


9,483 16 4 




Ballinasloc, ...... 





17 18 4 




Clare, . ...... 





190 16 0 




Clonmel, ...... 





105 12 4 




Cork, ....... 




2,833. 14 0 




Kilkenny, ...... 





74 11 6 




Limerick, ...... 





525 17 8 




Mullingar, ...... 





565 6 8 




Richmond (Dublin), ..... 





307 19 G 




Waterford, ...... 


- 


182 7 0 










14,287 19 4 


Balance, . . . . ... 


- 


— 


581 17 8 








14,S69 17 0 



W. B. Soady, Accountant. 



of Public Works in the Year ended 31st March, 1881. 
SERVICES. 



EXPENDITURE. 



1. Dbposit Accounts, 1 A 2 Wm. IV., c. 33, <fcc. : — 
Amount paid Sundries for Preliminary Expenses, . 



2. Railway and other Arbitration Expenses, 14 & 15 Vic., 
c. 70 : — 

Amount, paid to Valuators, <fcc., . 



3. Arterial Drainage Deposits, 26 & 27 Vic., c. 88, <fcc. 
Said for Preliminary Expenses, Arbitrations, Ac., . 



4. Piers and Harbours : — 

For New Works per Act 9 Vic., c. 3, & 29 & 30 Vic., c. 
Kee rau's Harbour — Expenditure on Works, 

Goleen Creek, Do. 

- " • Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 



Burton Port, 

Bun.itrahan, 

Ballysaggart, 

Poolhurrin, 

Renvyle, 

Tawny, 

Teelin, 

Inislicron, 



Carried forward. 



197 16 
196 6 
490 18 
1,636 4 
626 1 
1.129 19 
1,176 15 
.490 13 
9 17 
G41 3 



1,696 0 0 
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APPENDIX TO FORTY-NINTH REPORT OF THE [1880-SI. 

An Account showing tho Receipt and Expenditure of the Commissionbbs 

(A 6.)— MISCELLANEOUS 



RECEIPTS — continued . 
Brought forward, 

4. Piers and Harbours — continued : — 
Mullaninny — Contributions, 

Do., Grant in aid, 

Tonatanvally — Contributions, 

Do., Grant in aid, 

Lacken — Contributions, 

Do., Grant in aid, 

Leckanvy — Contributions, 

Do , Grant in aid, . 

Doleen (or Dolan) — Contributions, 

Do., Grant in aid, . 

Bush — Contributions, 

Do., Grant in aid, 

Glenuagevlagh — Contributions, 

Lenaun — Contributions, , , . 

Do., Grant in aid, 

DowniesBay — Contributions, 

Do., Grant in aid, 

Baltimore — Contributions, . 

Do., Grant in aid, . 

Roonagh — Contributions, Ac, 

Do., Grant in aid, . 

Goleen Ross — Contribution, 

Do-, Grant in aid, 

Pollnndiva — Contributions, 

Do., Grant in aid, . 

Killaia— Contributions, 

Gleesk — Contributions, 

Do., Grant in aid, 

Rannagh (or Arraumore) — Contributions, . 

Do., Grant in aid, 

Ardmore — Contribution, 

Do. Grant in aid, 

Inisblacken — Contribution, 

Roundstone — Contribution, 

Do., Grant in aid, 

Glenina — Contribution, 

Do., Grant in aid, 

Goleen Tally — Contribution, . 

Do., Grant in aid, 

Gerrahies Reef — Contribution, 

Millcove — Contribution . 

Dunmanus — Contribution, . 



Piers, 16 A 17 Vic., c. 136. 



Glandore — Loan from H. M. Exchequer, 


Raghley, 


Do., Ac. 


Kilcolgan, 


Do., 


Maumeen, 


Do., 


Bantry, 


Do., 


Bollycrocrane, 


Do., Ac. 


Castletown, 


Do., Ac. 


Coshla Bay, 


Do., 


Cape Clear, 


Do., 


Errislannau, 


Do., Ac. 


Rossroe, 


Do., 



0. Inland Navigations 
Shannon Navigation : — 
Rents, 

Tolls, 

Sales, dse., 

Boyne Navigation : — 
Tolls, 

Rent, 



£ 


5. 


d. 


£ 


*. 


d. 


£ s. d. 


— 






10,651 


10 


11 


10,552 8 9 


900 


0 


0 








52 o 


0 


0 


1,425 


0 


0 




505 


0 


0 










620 


0 


0- 


1,025 


0 


0 




GiO 


0 


0 










795 


0 


0 


1,405 


0 


0 




1,000 


0 


0 










450 


0 


0 


1,450 


0 


0 




500 


0 


0 








225 


0 


0 


725 


0 


0 




750 


0 


0 










920 


0 


0 


1,670 


0 


0 




— 






162 


10 


0 




200 


0 


0 










220 


0 


0 


420 


0 


6 




1,450 


0 


0 










45 


0 


0 


1,495 


0 


0 




1,000 


0 


0 








365 


0 


0 


1,365 


0 


0 




425 


5 


0 








570 


0 


0 


995 


5 


0 




150 


0 


0 










205 


0 


0 


355 


0 


0 




1,300 


0 


0 










• 40 


0 


0 


1,310 


0 


0 




— 






1,250 


0 


0 




337 


10 


0 








245 


0 


0 


582 


10 


0 




300 


0 


0 










140 


0 


0 


440 


0 


0 




350 


0 


0 










110 


0 


0 


460 


0 


0 




_ 






150 


0 


0 




500 


0 


0 










235 


0 


0 


735 


0 


0 




300 


0 


0 










345 


0 


0 


645 


0 


0 




62 


10 


0 










50 


0 


0 


112 


10 


0 











55 


0 


0 











100 


0 


0 




— 






50 


0 


0 










29,064 


5 


11 




851 


12 


8 










30 5 


0 


0 










800 


0 


0 










400 


0 


0 










203 


5 


0 










80 


4 


6 










61 


16 


10 










800 


0 


0 










700 


0 


0 










406 


3 


10 










100 


0 


0 


4,708 




10 












33,772 8 9 


1,554 


9 


11 








2.14G 


7 


10 










27 


5 


8 


3,728 








253 


13 


10 








0 


5 


0 


253 


18 


10 










3,982 2 3 











43,306 10 0 
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SERVI CE S — continued. 
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EXPENDITURE — continued. 

Brought forward, 

Piers and Harbours (continued) : — 

Mnllaranny — Expenditure on Works, 

Tonatanvally, Do., 

Lacken, Do., 

Leckanvy, Do., 

Doleen (or Dolan), Do., . - . 

Bush, Do., . • . 

Glenagevlagk — Advertising, Ac., 

Lenaun — Expenditure on Works, 

Townies Bay, Do., 

Baltimore, Do., . - . 

Roonagli, Do., . - . 

Goleen Ross, Do., 

Pollnadiva, Do., . • . 

Killala - Advertising : Refund of Contributions, Ac., 
Gleesk — Expenditure on Works, . 

Rannagh (or Arranmore) — Expenditure on Works, 
Ardmore Do., 

Inishlacken — Advertising, Ac. 

Roundstone — Expenditure on Work, 

Glenina, Do., 

Goleen Tully Do., 

Gerrahies Reef — Advertising, 



£ s. d. 


£ s. d. 




6,595 16 5 


— 


527 17 5 


— 


520 18 1 


— 


• 802 13 9 


— 


451-17 2 


— 


228 3 10 


— 


■ 924 4 9 


— 


0 14 9 


— 


220 2 11 


— 


46 15 2 


— . 


36S 10 2 


— 


570 6 4 


— - 


• 208 8 5 . 


. 


39 -19 S 


— 


250 14 7 | 


— 


248 9 0 : 





140 8 7 


— 


113 18 5 


— 


0 14 9 




236 13 4 





347 15 5 





51 19 6 


— 


0 16 0 




12,898 18 5 



£ s. d. 
3,410 4 6 



Piers, 16 A 17 Vio., c. 136. 



Gland ore, 
Ragbley, 
Kilcolgan, . 
Maumeen, . 
BaDtry, 

Bally crocrane, 
Castletown, 
Ooshla Bay, 
Cape Clear, 
Errislannan, 
Rossroe, 

Giles Quay, 



5. Inland Navigations : — 

Shannon Navigation : — 

Maintenance and Repairs of Works, Ac., . 

Salaries (including pay of Inspectors, Lock-keepers, and 
Incidents, Ac.,) 



Boyne Navigation : — 

Maintenance and Repairs of Works, Ac., 
Salaries of Collectors and Lock-keepers, 



d lgfeecWy'lfi^Uni versily of Southampton Li bn 



897 11 6 
437 10 9 
737 7 3 
398 13 9 
203 5 0 
80 4 6 
61 16 10 
787 2 3 
714 0 7 
441 17 5 
104 13 
37 



9 0 



4,024 6 3 
1,310 2 0 



109 6 0 
168 16 0 
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4,901 12 2 



5,334 8 3 



17,800 10 7 



5,613 10 3 



26,823 5 4 

Digitisation Unit £[ 




54 



APPENDIX TO FORTY-NINTH REPORT OF THE 



[1880-81. 



An Account showing {he Reoeipt and Expenditure of the Commissioneis 

MISCELLANEOUS 



RECEIPT S — continued. 

Brought forward, 



6. Arterial Drainage abd Navigation Maintenance 29 & 30 
Vic., c. 49 
Boley, 

Fergus, 

Kill, 

Hind, 

Cali ore, 

Cappagh, 

Gorteen, 

Frankford, . . 

Ballinamore aud Ballvconnell, 

Eslin, . . 

Rinn and Blaokriver, 

Oranhill, , 



7. River Drainage Works, 5 <fc 6 Yic., o. £ 
Lough Neagh, Grazing, Rents, &o., . 



8. W BLLEBT.E7 BRIDGE : 

ToIIb, &c., 

Transfer in adjustment. 



9, Atrltinkabd Bridge 
Tolls and Rent, 



10. National Monuments, 32 <k 33 Vic., c. 42 : — 
Sale of .£2,000 Stock Three per Cent. Consols, 
Dividends on Stock, . . , 

Re-Lodgment, .... 



70 18 
13 19 
50 0 



500 

30 

500 

610 

500 

10 

4 



928 5 3 
115 14 6 



1,948 1 0 
1,253 8 5 
0 18 0 
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£ s. 

48,306 19 



2,594 17 9 



1,043 19 9 



3,202 T 5 



55,675 
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EXPENDITURE — continued . 

Brought forward, 

6. Arterial Drainage and Navigation Maintenance, 29 A 30 
Vic., c. 49 : — 

Boley, . ...... 

Fergus, . ...... 

Hind, 

Cahore, 

Cappagh, . . . . . 

Gorteen, . ...... 

Frankford, 

Ballinamoro and Ballyoonnell, 

Ealin, 

Rinn and Blackriver, 

Oranhill, . . . . . . , 



£ s . d . £ t . d . £ i . d . 
— — 26,823 5 4 



71 4 4 
14 3 9 
429 13 5 
63 3 10 
431 12 10 
425 4 5 
619 14 6 

5 6 0 
4 0 0 

6 0 0 
342 13 5 



2,402 16 6 



7. Rivbe Drainage Works, 5 & 6 Vic., o. 89 : — 
Lough Neagh, County Cess, Ac., . 



8. Wellesley Bridge : — 

Maintenance and Repairs, 

Salaries of Superintendent and Collectors, Clothing, &o., 
Repaid to Her Majesty’s Exchequer, 



217 3 9 
311 12 7 
420 5 4 



949 1 8 



9. Athlunkard Bridge : — 

Salaries and Incidents, Rates, Taxes, Ac., 
Repaid to Her Majesty’s Exchequer, 



96 11 0 
400 0 0 



496 11 



0 



10. National Monuments, 32 & 33 Vic., o. 42 : — 

Maintenance — 

Salaries and Travelling Expenses of Architect, Caretakers, 
Wages, Incidents, Ac., . , . . . 

Restoration — 

Monasterboice, ...... 

Howth, ....... 

St. Columb’s House, Kells, ..... 

Dysert, ....... 

Dromiskin, ...... 

Inohioronan, . . • . 

Fertagh, . ...... 

Ruan, . ...... 

Scattery Island, ...... 

Kilbennan, ...... 

Annaghdown, ...... 

Shrulo, . ...... 

Aghagower, .... . . 

Kilqueever (Mnrrisk), ..... 

Ullard, . . . . . . . 

St. Mullins, ...... 

Fossy or Timahoe, . . . . . 

Iniahmaan, . .. , ... • 

Turlough, . . . . . . • 

Kiloullen, . . . . . **. • I 

Mungret, . ...... 

Clonkeen, . . 

InUhmurray, ...... 

Rattoo, . ...... 

Meelick, ....... 

Rosa, ....... 

Killaliathan, . ... . 



1 10 0 

3 8 9 
6 19 6 

29 18 11 

0 13 8 

4 0 0 

1 12 0 
2 15 0 

122 18 1 

184 3 8 
255 10 11 

5 11 0 
138 11 0 

72 13 7 
98 8 0 
78 1 11 
290 3 3 
193 9 1 
156 7 10 
56 10 2 

185 17 10 
69 5 7 

192 8 0 
362 16 5 
51 2 4 
25 4 0 

6 10 1 



514 5 7 
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33,780 17 

H 2 



2 
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APPENDIX TO FORTY-NINTH REPORT OF THE [1880-81 

An Account stowing the Receipt and Expenditore of the Commissioners 

MISCELLANEOUS 



RECEIPTS — continued. 

Brought forward, 

JJ. Irish Reproductive Loah Fusd, 37 & 38 Vie., c 



County Clare, 
Cork, 



Galway, . 
Kerry, . 
Leitrim, . 
Limerick, 
Mayo, 

Sligo, 

Roscommon, 

Tipperary, 



12. Liner Hall : — 
Rents, 



13. Ardolasa Harbour — “ Works ” 
Grant in Aid, 



14. Aedglahr Harbour — “ Maintenance ” 
" Rent, Dues, and Other Receipts, 



15, SToughal Bridge : — 

- Presentment, Grand Jury, Co. Cork, 

» ,, Co. Waterford, 



16. Carriok-on-Suir Bridge : — 

Presentments from Counties Kilkenny, Tipperary, Waterford, 



17. Clare Castle Pier, 2 <fc 3 Vic., c. 61 
Loan from H.M. Exchequer, 



18. Kissale Harbour 
Contribution, 



19. Sundri Accounts : — 

Ourragh'of Kildare, Rents, . 

Loans Insurances, Premiums Received. 
Temporary Receipts, 

Board of Admiralty, 

Board of Trade, 

Income Tax, 

M. Meade Jr Son, 

Ballyehannon Court Hoose : 

Civil Contingencies, 



Dividends. 



46 17 9 
119 19 8 
144 8 2 
282 2 6 
44 13 8 

84 0 11 

85 8 4 
54 14 2 

174 7 0 
118 16 7 



1,155 8 9 



Repayments. 



317 0 8 
995 7 8 
847 8 2 
2,209 10 2 
12 1 0 
19 7 4 
666 8 10 
281 16 8 



6,349 0 6 



6,733 15 10 
4,500 0 0 



28 15 0 
187 14 11 
10,799 14 2 
11 0 6 
253 11 6 
892 3 8 
3 2 5 



25.000 0 0 



£ 

55,675 



6,504 9 
888 18 



1,000 0 0 



37,176 2 2 



129,276 4 9 
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EXPENDITURE — continued. 

Brought forward, 

11. Irish Reproductive Loan Fond, 37 A 38 Vic., c. 86 

County Clare, .... 

„ ” Cork, . 

„ Galway, . . 

„ Kerry, .... 

„ Leitrim, .... 

„ Limeriok, .... 

„ Mayo, .... 

Sligo, .... 



12. Linbn Hall: — 

Renta, Salaries, «fcc., . 

Transfer to Her Majesty’s Exchequer, . 



13. Abdglass Harbour “Works”: — 
Paid Contractor, 

., Salary, Clerk of Works, 



14. Abugiabs Harbour “ Maintenance” : — 

Salary of Harbour Master, Wages of Boatmen, Sic., . 
Materials, Rent of Store, and other Payments, 



15. VouonAL Bridge : — 

Superintendence and Inspections, . 
Contractors, 

Labour, Ac., 



16. Carrick-on-Suir Bridge : — 

Purchase of Land, Compensation, Law Charges, Ac., 
Paid Contractor, ..... 
Snperintendence, Ac., Rent of Office, 

17. Clare Castle Pier, 2 A 3 Vio., c. 61 : — 

Labour, Superinteudeuce, Ao., 

Purchase of Land and Compensation, 

18. Kinsale Harbour : — 

Making Survey and other Expenses, 

19. Sundrt Accounts : — 

Curragh of Kildare, Transfer to Woods and Forests, 
Loans Insurances, Premiums paid, . 

Island Bridge Waterworks, 

Refund of Temporary Receipts, 

Board of Admiralty, . 

Board of Trade, . 

Income Tax, ..... 
M. Meade and Son, . 

Ballyshannon Court-house, . 

Civil Contingencies, Amount re-paid, 



Balance, 



£ 3. d . 


£ t . d . 


£ 3. d . 


- 


- 


33,780 17 6 


Loatu to Fishermon. 


Law Costa, Ac. 




315 0 0 


0 8 0 




1,302 0 0 







1,109 0 0 


— 




2,105 0 0 


17 11 3 




180 0 0 







525 0 0 


53 9 3 




460 0 0 






5,986 0 0 


71 8 6 


















178 10 10 







200 0 0 








378 10 10 




4,060 0 0 







119 10 0 








4,179 10 0 




66 5 9 







7 6 7 








73 12 4 




621 11 9 







9,468 15 9 







1 8 10 








10,091 16 4 




2.472 11 1 







10,981 0 0 




— 


293 1 1 


13,746 12 2 




1,136 0- 0 




101 4 0 






— 


1,237 4 0 


- 


- 


32 12 3 




28 15 0 




' — 


210 16 4 




, 


15 17 . 0 







1,614 15 2 




• 


5 9 6 







23 19 6 






S96 6 4 






3 2 5 







10 17 8 






25,000 0 0 














97,388 2 10 


— 


— 


31,888 1 11 






129,276 4 9 
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APPENDIX TO FORTY-NINTH REPORT OF THE 



Schedule. — Abstract of 



[1880-81 1 
(A 7.) Aeteelu' 
Final Awamm, and Repayment 













r*,.. 


, 


— 


— 


District!. 


Coantlaa. 


Dole when 
Awards 
made final. 


Calchmunt 
Sain Banin 


Injured Lands, 
which have 
btouD rained 


of the 

Drainage, 
Including 
In to rest, 


in the 

Annual Lotting 
Value “ 

of those Lands, 


Amount cf 
InstAimcnt, 
Pajoiile 
baltjearty, 










Measure. 


*c. 




Drainage 




itotiuiaptioa?. 








Sta.t. Amt. 


A. 








* 




— 


Ardec, 


Louth and Meath, . 


18 Sept., 1854, . 


78,000 


3,252 


0 11 


0 12 




1,751 10 






Annsgh (Supplemental, 25 th Octo- 












a - 


ler, 1804) 


Galway, .... 


20 April, 1852, . 


13,120 


907 


0 39 


4 4 


1 


339 2 


0 


a - 


Black water, 

Borrisolt.mc (Supplemental, 0 th 


Meath and Kildare, . 


16 March, 1840,. 


50,000 


3,827 


2 18 


2 13 


8 


1,034 7 


9 


a- 


March, 1855), .... 


Tipperary, .... 


29 April, *1852, . 


- 20,550. 


1,517 


0 30 


0 5 


4 


505 19 


6 


a - 


Borris-iu-Ossory, .... 


Tipperary and Queen's, 


37 Sept., 1804, . 


35,810" 


3,024 


3 27 


5 5 


1 








Boyne 


Kildare, Meath, West-1 


31 April, 1855, . 


304,139 


6,770 


1 18 


7 13 


0 


1,658 15 


1 


a - 


Ballybnj, 


Roscommon, 


1 October, 1850, 


3,300 


414 


3 27 


1 18 


11 


124 0 


8 


a - 


Brosna, (Ferbane div.) . 


Westmeath and King's, . 


19 April, I860, . 


380,120 


11,003 


0 SO 


8 18 


4 






Ballvcnsey [Supplemental, 23 r 




















February, 1850), 


Tipperary, .... 


17 October, 1851, 


7,680 


753 


3 0 


4 10 


0 


225 1 2 


8 


a - 


Ballinhassig, • 


Cork, 


13 » 


23,000 


1,402 


3 5 


5 0 


2 


447 8 


10 


124 9 4 


Ballinderry, .... 


Westmeath and King's, 


30 April, 1850, . 


1,658 


311 


0 38 


3 12 


0 


112 8 


0 




Ballyteige, . . . 


Wexford, .... 


20 June, 1855, . 


26,762 


2,993 


0 2 


14 10 


5 


1,186 14 


8 


a- 


Ballycowan, .... 


Kildare, .... 


16 „ 1849, . 


1,000 


215 


2 29 


2 10 


6 


08 17 


3 


a - 


January, 1850),. 

























26 October, 1850, 


1,000 


108 


3 19 


5 11 


3 


78 10 


3 


a - 


Boley (Supplement alfitliJpril,18bl 


Galway 


17 „ 1851, 


3,600 


683 


0 4 


3 0 


11 


188 18 


11 


a- 


B allin nlrill, 


Meath, 


20 „ 1850, 


1,350 


430 


3 3 


2 0 


10 


129 15 


8 


a - 


Baardsmill 


Meath, .... 


26 „ „ 


6,850 


1,428 


3 12 


2 0 


2 


428 2 


1 


a- 


Ballinaskea and Castlerickard, 


Meath, .... 


20 „ „ 


3,000 


738 


0 20 


2 16 


2 


205 7 


11 


a 


Balia, 


Mayo, .... 


0 April, 1857, . 


80,720 


1,759 


2 20 


9 18 


10 


228 15 


3 


97 7 » 


Bollynahown, 


Westmeath and King's, 


14 „ 1852, . 


15,000 


2,082 


2 20 


3 2 


10 


602 6 


8 


°- 1 


Ballinnmore 1 Navigation, ( 

and > Drainage, and < 

Ballyconnal, } Water power, J 


Cavan, Fermanagh, Lei-) 
trim, and Roscommon,^ 
Cavan, Fermanagh, and ( 
Leitrim, ) 


10 January, 1860, 

0 March, „ 

0 „ „ 


j- 101,455 


) 6,379 
( 3 


1 34 

2 5 


8 0 


8 


1,748 16 10 


015 16 11 1 


Barren, 

C&hove (Supplemental, 20lji Febru- 


Carlow and Kildare, . 
Wexford, .... 


20 Ootober,1852, 


40,000 


8,008 


0 6 


3 0 


1 


2,580 19 


0 


a - ( 


ary, 1807), .... 


13 „ 1851, 


7,000 


017 


1 24 


6 16 


4 


240 6 


2 


a- | 


Cappagli 


Galway, .... 


27 March, 1857,. 


34,850 


2,577 


3 27 


6 8 


1 


406 4 


1 


a 


Cantoge, . . . 


Limerick, .... 


22 „ 1852, 


61,184 


1,412 


0 7 


8 1 


7 


646 8 


6 




Cion oJ.il (y, . , , • , 


Cork 


5 Sept., 1864, . 


2,000 


293 


0 SO 


36 10 


2 


- 




a- 


Cork Slob, 


Cork, County of City of, . 


29 April, 1852, . 


330 






27 13 






a - 


Carriggower (Supplemental, 22ti d 
















October, 1861 ), . 


Wicklow, .... 


30 „ I860, . 


12,000 


502 


0 31 


5 5 


10 


274 16 


0 


a- 


Corrigans, 

Curruunboy (Supplemental, 10 th 


Donegal 


26 October, 1840, 


3,830 


634 


2 IS 


3 13 


6 


217 3 


8 


*- : 


January, 1856), 

Castlebar I .tikes ( Supp U mental, 7 th 


Mayo, .... 

Do. 


26 „ 1860, 


200 


40 


0 31 


6 16 


4 


19 0 


0 


a- 


March, 1855), . 

Cailinoro (Supplemental, 10th Ja- 


29 April, 1801, . 


1,800 


180 


2 27 


0 2 


9 


85 19 


1 


a- 




nuary, 1856) 


Do 


20 October, 1860, 


600 


67 


3 8 


5 6 


A 


21 13 


0 


a- 


Camoloon, ..... 


Mayo, .... 


26 „ 1860, 


400 


72 


3 37 


2 18 


7 


27 9 


3 


a- i 


Carbury Mill-stream, 

Carrowmore Lake (Supplemental, 


Kildare, .... 


19 „ 1849, 


1,600 


196 


0 20 


3 1 


0 


44 10 


9 


- 


81 it March, 1856), . 


Mayo, .... 


30 April, 1850, . 


800 


199 


2 30 


3 19 


2 


54 18 


0 


a - 


Clonlost, 


Westmeath, 


13 October, 1651, 


3,500 


648 


2 5 


3 7 


9 


177 14 


3 


a - 


Castlebornard, .... 


King’s County, . 


30 „ 1856, 


38,000 


2,499 


3 27 


8 17 


8 


709 1 


3 


a - 


Cavotown, 


Roscommon, 


20 April, 1862, . 


8,000 


309 


0 37 


0 5 


0 


117 1 


8 


55 10 < 


Curroghn, 


Meath and Dublin, . 


30 „ 1850, . 


2,600 


407 


3 32 


3 2 


0 


122 6 


7 


a - 


Crogbon, . . 


Roscommon, 


20 „ 1862, . 


8,000 


847 


2 1 


4 1 


0 


277 11 


6 


a - 


Castle martyr, .... 


Cork, .... 


20 October, 1854, 


12,000 


1,114 


1 5 


6 1 


8 


383 7 


4 


«- 


Coolaney, . . . • . 


Sligo 


30 April, 1852, . 


00,744 


793 


3 18 


6 10 


8 


241 2 


7 


73 « 1 


Croaslough 


Mayo, .... 


3 ,, 1056, . 


390 


01 


0 35 


4 0 


0 


35 17 


1 


a- | 


Printed tree* 


•e-di grttsod bv the Uni* 


®rfiitv of ''■out! 






v. I li i' 






Init 




> 
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Drainage. — 5 & 6 "Vic., c. 89. 

thereon, for the Year ending 3 1st March, 1881. 











Portion of 






III 






Repayments. 












Free Grants 












m 


















Expenditure, 


Remissions. 


charged to 


Expendita 
chiu-fied o 


6 






For year 




1 _ 






Districts. 










Public Works. 






<li 


31st March, 1880. 


March, 1881. 










d. 


£ t. 


d. 


£ a. 


d. 


£ 


*. 


d. 




£ s. 


d. 


£ a. 


d. 


£ 


t 


d. 




. *4,21*0 8 


8 


11,004 8 


2 


1,358 5 


l 


0,920 


12 


0 


- 


14,498 1 


2 


~ 




14,408 


1 


a 


Ardee. 


1,081 8 10 


813 13 


1 


220 12 


9 


3,000 


O 


0 


- 


4,416 17 


1 


- 




4,416 


17 


l 


Annagh. 


i 14,118 16 


0 


- 




1,830 15 


9 


10,270 


0 


9 




10,178 18 


3 


- 




16,178 


13 


3 


Blackwater. 


10,088 17 


11 


3,009 17 


11 


620 0 


0 


6,500 


0 


O 


49 


10,417 0 


1 


- 




10,417 


0 


i 


Borrisokane. 


j 20,040 8 


1 


9,049 8 


8 


970 10 


8 


10,000 


0 


0 


_ 


15,109 13 


7 


- 




15,109 


13 


7 


Borris-in-Ossory. 


1 06,1*80 11 


0 


20,000 0 


O 


5,124 18 


10 


22,855 


12 


2 


48 


39,740 6 


0 


12 11 


9 


30,701 


18 


6 


Boyne. 


j 818 17 


4 


- 




41 6 


2 


807 


11 


2 


- 


1,101 18 


0 


- 




1,101 


IS 


6 


BaUybay. 


107,057 8 


8 


68,117 8 


8 


- 




39,640 


0 


0 


44 


54,158 6 


1 


1,039 15 


4 


56,008 


1 


0 


Brosua (Ferbona div.) 


8,805 8 


2 


619 9 


10 


168 13 


4 


3,000 


0 


0 


48 


4,588 11 


2 


- 




4,588 


11 


2 


Ballycasey. 


7,64117 


1 


- 




663 8 


9 


7,270 


8 


4 


60 


12,263 3 


5 


216 0 


8 


12,479 


4 


1 


Ballinb assig. 


j 1,462 0 


10 


- 




186 1 


3 


1,120 


8 


7 


- 


1,620 18 


2 


- 




1,020 


16 


2 


Ballinderry. 


| 43,528 18 


3 


26,660 0 


3 


68 0 


0 


16,808 15 


0 


48 


25,067 8 


6 


- 




25,007 


3 


6 


Ballyteige. 


1 720 S 


2 


- 




87 9 


10 


641 


13 


4 


- 


908 18 


6 


- • 




903 


18 


8 


Ballycowan. 


1,211 16 


0 


200 1 


8 


188 15 


0 


900 


0 


0 


- 


1,181 1 


1 


- 




1,181 


1 


1 


Broadlough. 


2,220 14 


2 


780 14 


7 


189 19 


7 


1,300 


0 


0 


- 


1,758 3 


e 


- 




1,758 


3 


8 


Boley. 




1,167 4 


7 


_ 




93 14 


3 


1,073 


10 


4 


- 


1,571 10 


5 


- 




1,571 


10 


5 


Ballinskill. 




4,121 5 


3 






677 19 


10 


3,513 


0 


8 


_ 


5,819 12 


3 


- 




0,010 


12 


8 


Boordsmill. 




2,223 11 


7 


- 




187 4 


1 


2,036 


7 


6 


- 


3,158 8 


7 


- 




8,158 


8 


7 


Ballinaskea &C&stleri<ikaril. 




13,213 15 


2 


13,607 9 


3 


716 6 


11 


3,900 


0 


0 


00 


5,784 5 


4 


185 a 


1 


5,019 


7 


5 


Balia. 




6,802 7 


3 






803 17 


7 


6,388 


9 


8 


_ 


0,025 2 


11 


- 




9,026 


2 11 


Ballynahown. 




428,051 10 


5 


198,651 10 


5 


30,000 0 


0 








- 


30,000 0 


0 


- 




30,000 


0 


0 


f-s-fsar 




j 53,723 6 


7 


20,203 0 


6 


2,268 5 


1 


24,112 

750 


0 

0 


0 

0 


44 


j. 35,588 17 


3 


1,001 1 


0 


36,589 


18 


3 


^ Bullycounel oter ~ 


i 26,070 0 


11 


- 




1,683 18 


9 


24,395 


11 


2 


_ 


35,170 0 


5 


- 




35,170 


0 


5 


Burren. 




4,315 14 11 


1,020 3 


5 


45 11 


6 


3,250 


0 


0 


- 


3,893 14 


5 


- 




3,893 


14 


5 


Cahore. 




10,203 8 


1 


8,729 8 


1 


396 0 


0 


7,140 


0 


O 


48 


10,048 6 


10 


283 15 


1 


11,232 


1 


11 


Cappngh. 




4,437 11 


0 


- 




90 17 


11 


4,346 


13 10 


_ 


5,340 7 


9 


- 




5,340 


7 


0 


Camuge. 




11,734 0 10 


9,516 19 


9 


82 1 


3 


2,185 


4 


10 


_ 


2,217 0 


1 


- 




2,217 


0 


1 


Clonakilty. 




5,920 7 


11 


- 




- 




5,920 


7 


11 


- 


8,144 16 


11 


- 




8,144 


10 


11 


Cork Slob. 




3,237 6 


4 


780 19 


9 


102 10 


7 


2,344 18 


0 


- 


3,054 7 


10 


- 




3,054 


7 


10 


Carriggower. 




2,475 7 10 


- 




141 5 


3 


2,334 


2 


7 


- 


3,552 14 


11 


- 




3,552 


U 11 


Corrigans. 




205 5 


7 


68 16 


3 


26 9 


4 


200 


0 


O 


_ 


241 10 


5 


- 




241 


16 


0 


Curraunboy. 


1,709 6 


4 


1,419 3 


2 


11 15 


7 


277 


7 


7 


_ 


310 19 


7 


- 




310 


10 


7 


Castlebar Lakes. 


320 13 


6 


258 18 


0 


18 8 


10 


40 


5 


11 


_ 


119 8 


4 


- 




110 


8 


4 


Cuilmore. 




602 10 


5 


- 




388 13 


1 


214 


0 


4 


_ 


682 19 


3 


- 




682 


10 


3 


Camcloon. 




637 10 10 


- 




34 18 


3 


602 


12 


7 


_ 


014 11 


2 


- 




914 


11 


2 


Curbury Mill-stream. 




790 12 


1 


207 6 


0 


0 7 


1 


493 


0 


O 


_ 


649 10 


7 


- 




049 


10 


7 


Carrowmore Lake. 




2,400 14 


3 


- 




209 9 


8 


2,197 


4 


10 


_ 


3,344 14 


3 


- 




3,344 


14 


3 


Clonlost. 




22,302 9 


0 


12,408 11 


11 


93 17 


7 


9,800 


0 


0 


44 


14,787 10 


8 


- 




14,787 


19 


8 


Castlebernard. 




1,933 18 


8 


- 




_ 




1,933 


18 


5 


GO 


3,122 1 


9 


110 6 


2 


3,232 


7 


11 


Cavetown. 




4,120 6 


0 


- 




_ 




1,264 


0 


9 


_ 


1,877 18 


0 


- 




1,877 


18 


0 


Curragha. 




3,510 0 


6 


- 




108 9 


5 


3,431 


11 


1 


- 


5,233 5 


9 


- 




6,233 


5 


9 


Crogban. 




7,380 19 


0 


1,830 13 


1 


613 C 


8 


4,940 


0 


0 


48 


‘8,298 10 


3 


- 




8,208 


10 


3 


Castlemartyr. 




4,625 0 


0 


- 








4,025 


0 


0 


76 


7,267 10 


0 


145 10 


0 


7,413 


16 


8 


Coolaney. 


1 


408 1 


2 


83 1 


2 

ed- 






352 


0 


0 

w+> 




612 16 


2 




TtT 


512 

SrvTJ 


10 

un 


2 

Isa’ 


CroBslough. 
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Schedule. — Abstract of Final Awards, and Repayments 











Catchment, 
Rain Basin. 


Area ot 
Flooded or 
Injured Lands, 


r.;S,. 


in tho 


Amount of 
Instalments 


District*. 




Conn tins. 


Awards 
made final. 


been Drained 
or Improved. 
Statuto 

Measure. 




of these Lands, 
caased by 
Drainage. 


half-yearly 
after deducting 
Redemptions. 










Stat. Aeros 


A. 


E. E. 


£ 


d. 


£ t. 


d. 




Dungolman (Supplemental, 


10th 




29 Sept., 1852, . 


















April, 1856), 




Westmeath and Longford, 












920 1 


6 


a - 






Meath and Westmeath, 


18 Ootober,1854, 


64,000 


4,490 


3 36 


4 3 


0 


1,584 8 


9 


a - 


Dunkellin, 




Galway, .... 


7 Sept., 1857, . 


88,320 


5,565 


0 31 


7 11 


0 


1,094 15 


0 


a - 


Derrylin, 




Fermanagh, 


10 Dec., 1855, . 


3,000 


187 


0 4 


4 4 


3 


49 9 


11 


a. 


Dnunbominy, 




Do., .... 


30 April, 1800, . 


1,000 


134 


2 5 


2 9 


1 


30 11 


6 


a. 


JDrnmcliij; 




Sligo and Leitrim, 


29 „ 1852, . 


14,294 


647 


0 11 


5 18 


11 


207 11 


1 


91 10 5 


Dunmore, 

Dunmoran ( Supplemental, 


30 th 


Galway, Mayo, & Roscommon 


26 „ 1850, . 


0G,161 


4,837 


1 10 


10 15 


S 


1,051 1 


11 


159 12 5 


September, 1858), 




Sligo, .... 


29 „ 1852, . 


7,080 


881 


0 35 


5 4 


11 


282 10 


4 


a- 


Derryholmes, 




King's, .... 


24 » „ • 


22,400 


5,000 


1 0 


1 3 


HI 


058 1 


4 


a - 


Eslin 




Leitrim, .... 


ii 


10,640 


2,630 


3 5 


4 1 


8 


880 15 


1 


a- 


Fane (Supl., lit July, 1854), 




I^uth 


20 Sept., 1851, . 


87,400 


1,521 


3 28 


4 15 


0 


533 2 


7 


a - 


Fargu*, .... 




Clare and Galway, 


30 October, 1800, 


134,400 


7,361 


2 20 


9 3 


6 


1,752 9 


3 


727 2 0 


Foranwell, 




Kildare, .... 


29 „ 1851, 


3,600 


956 


1 35 


3 11 


3 


268 1 


11 


«- 


wisr . . 


} 


Louth, Meath, Cavan, and \ 
Monaghan, . . J 


27 „ I860, 


170,813 


/ 6,769 

l o 


0 38 
2 6 


6 11 


11 


1,904 17 


0 


a- 


Gorteen, . 




Kildare, .... 


16 Jane, 1849, . 


7,170 


1,440 


0 12 


2 7 


0 


438 6 


2 


a- 


Garr, .... 




Do 


1 October, 1850, 


3,000 


944 


0 23 


3 12 


8 


282 10 


8 


a - 


Glsnarriff ( Red Bag 




Antrim, .... 


80 „ 1851, 


9,200 


526 


0 30 


0 7 


2 


214 12 


4 


a- 


Headford, 




Leitrira 


16 Sept., 1850, . 


8,520 


304 


1 20 


3 0 


8 


144 10 


9 


u - 


{Drainage, 


J 

[ 


















Hind River < Navigation a 


liosoommon, . . , 


11 July, 1856, . 


16,000 


2,960 


2 32 


0 11 


3 


703 8 


6 


a - 


( doned. . 
















Hermitage, . 


Kildare, .... 


16 June, 1849, . 


600 


150 


1 38 


1 16 


5 


26 13 


11 


a - 


Inny, .... 




Longford and Westmeath, . 


13 October, 1859, 


231,116 


6,850 


l 0 


8 7 


8 


1,400 9 


5 


a- 


Kilmannock, (Supplemental, 


IBM 






















August, 1854), . 




Wexford, .... 


26 „ 1849, 


8,532 


509 


1 12 


19 0 


3 


702 0 


1 


a - 


Kmi “ or |S 6 ' ; 

Kilmaine (Supplemental, 




Galway 

Do 


29 March, 1856, 


l 46,341 


r t 


3 15 


8 6 


1 


1,500 13 


1 


) ■- ! 


13 th 






















Uarch, 1855), . . 




Mayo, .... 


29 April, 1851, . 


10,000 


1,129 


3 30 


9 10 


3 


022 12 


5 


a - 


Kiiteggan {jgf ; 




Westmeath and King's, 
Do., .... 


15 Ootober,1857, 


88,030 


5,498 

15 


2 15 
2 4 


5 9 


0 


975 0 


9 


1- ( 


Kilbride, 




Kilkenny and Tipperary, . 


6 „ 1855, 


8,000 


2,158 


0 15 


3 11 


9 


505 14 


8 


a - 


Kilmurry, 




Meath, .... 


30 July, 1849, 


2,000 


369 


1 22 


2 7 


9 


143 10 


1 


a - 


Kill 


. 


Cavan, .... 


17 August, 1855, 


17,000 


636 


3 0 


4 8 


0 


101 6 


2 


a - 


Kilcoek, .... 


. 


Meath 


16 Sept., 1850, . 


3,230 


491 


3 11 


3 13 


4 


196 4 


1 


a- 


Kinraean, 




Fermanagh, 


2 „ „ . 


1,000 


67 


3 31 


2 15 


7 


28 2 


9 


a - 


Kilmaganny, . 




Kilkenny, .... 


18 „ 1855, . 


18,000 


2,821 


2 0 


3 16 


5 


409 6 


5 


a - 


Keenagh, 




Longford, .... 


7 April, 1858, . 


18,000 


1,758 


3 0 


0 0 


5 


317 15 


2 


a - 


Lough Alick ( Supplemental, 
September, 1858), 


30 th 


Mayo 


30 „ 1850, . 


6,064 


921 


2 30 


2 19 


10 


240 19 


7 


a - 


Longford, 




Longford, .... 


12 „ I860, . 


72,320 


3,972 


2 20 




11 


1,300 7 


9 


a - 


Lorrha ( Supplemental , 29th April, 


















Tipperary, 


8 October, 1850, 


8,900 


1,057 


1 18 


3 5 


3 


335 7 


9 


a ■ 


Loughnasaggart, . 




Meath and Westmeath, . 


6 Sept., 1849, . 


2,500 


193 


1 38 


3 9 


9 


59 11 


4 


a - 


Longli Gara and Mantua, 




Mayo, Roscommon, Se Sligo, 


28 April, 1858, . 


128,000 


4,719 


2 20 


5 3 


11 


757 5 


2 


A- 




Cavan, Leitrim, & Longford, 


20 October, 1859, 


260,480 


10,537 


2 8 


10 8 


4 


2,000 14 


4 


1,014 10 0 


Loughons, . 




Kilkenny, .... 


20 Sept., 1854, . 


3,500 


548 


1 2 


7 8 


8 


214 4 


4 


a - 


[ Navigation, 




Antrim, Armagh, Down, i 


18 Feb., 1850, . 




f - 








_ 




a - 


Lough Neagh < Drainage, 




Londonderry, and Ty- ^ 




11411320 


\ 26597 


2 32 


5 14 


0 


9,879 0 


8 


a - 


[ Water -pen. 


er, 




f 


1 - 




“ 




“ 




a - 
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thereon, for the Year ending 3 1st March, 1881 — continued. 



Tot*! 
Amount a 


r 


Free Grants 


1 Portion of 
l'oul 


Portion 

of Total 




III 


Repayments. 




purpose*. 


Remissions. 


c lmrired to 
Conation for 
! Public Works. 






III 

m. 


T.itel 

31st March, ISKO. 


For year 
cn ill ny :11st 

March, 1881. 


Total. 


Districts. 


£ *. 


d. 


£ i. 


d. 


£ «. 


d. 


£ 


s. 


d. 




£ s. 


<2. 


£ I. 


d. 


£ t. 


i. 




10,587 1 


10 


2,251 9 


A 


335 12 


0 


8,000 


0 


0 


- 


10,870 6 


2 


- 




10,879 G 


2 


Duugolraan. 


20,783 12 


7 


4,986 15 


3 


2,006 17 


4 


13,700 


0 


0 




19,721 17 


4 


- 




19,721 17 


4 


Deel. 


12,059 12 


0 


20,703 3 


2 


820 9 


7 


15,840 


0 


0 


44 


23 £25 1 


9 


- 




23,825 1 


0 i 


Dunkellin. 


787 11 


0 


487 14 


0 


~ 




300 


0 


0 , 


- 


309 10 


5 


- 




390 10 


5 


Derrylin. 


333 8 


9 


- 




- 




333 


8 


9 i 


- 


454 2 


0 


- 




454 2 


0 


Drumbominy. 


; 4,070 7 


9 






224 7 


8 


3,846 


0 


1 


70 


5,810 11 


6 


117 13 


9 


0,928 5 


2 


Drumcliff. 


53,008 1 9 


10 


37,150 9 


0 


1,740 10 


1 


15,000 


0 


0 


48 


22,394 14 


0 


770 3 


1 


23,104 17 


7 


Dunmore. 


4,733 15 


6 


1,322 14 


8 


110 0 


in 


3,301 


0 


0 


- 


4,070 8 


0 


- 




4,070 8 


0 


Dumnoran, 


7,190 1 


6 


- 




4S7 16 


7 


6, 70S 


7 


11 


- 


8,802 19 


1 


- 




8,802 10 


1 


Derrybolmes. 


11,336 6 


3 


- 




577 16 


2 


10,778 10 


1 


- 


14,400 4 


7 


- 




14,460 4 


7 


Kalin. 


8,153 13 


6 


1,000 0 


0 


020 3 


1 


3,229 12 


5 


- 


10,200 3 


1 


- 




10,200 3 


1 


Fane. 


08,010 8 


8 


42,077 7 


0 


433 1 


8 


24,000 


0 


0 


44 


33,135 10 


1 


1,400 5 


2 


34,541 15 


3 


Fergus. 


3,170 1 


8 


- 




07 2 


7 


3,407 


19 


1 


- 


5,054 4 


0 


- 




5,054 4 


0 


Fnntnwell. 


17,809 18 10 


22,808 18 


10 


2,893 0 


0 


22,000 

200 


0 

0 


§1 


- 


34,138 17 


3 


- 




34,138 17 


3 


Glyde. 


3,326 4 


11 


- 




139 10 


4 


3,380 14 


7 


- 


4,387 1 


5 


- 




4,367 1 


5 


Clqrteen. 


3,816 12 


8 


- 




385 12 


6 


3,431 


0 


2 


- 


5,393 4 


3 


- 




5,303 4 


3 


Gai-r. 


3,345 4 


4 


- 




- 




3,345 


4 


4 


30 


5 .285 8 


2 


- 




5,285 8 


2 


Glenarriff. 


1,010 12 


0 


- 




87 10 


0 


923 


2 


0 


- 


1,208 8 


11 


- 




1,209 8 


11 


Headford. 


21,101 13 


2 


9,040 17 


l 


1,410 10 


1 


10,050 


0 


0 


44 


16,702 8 


10 


- 




10,702 8 


10 


Hind Hirer. 


280 10 


1 


- 




13 0 


10 


273 


10 


3 


- 


414 0 


0 


- 




414 0 


0 


Hermitage. 


38,208 3 


3 


43,440 18 


7 


701 4 


8 


14,0Q0 


0 


0 


- 


18,700 17 


0 


- 




18,700 17 


0 


Inny. 


9,836 13 


7 


2,000 0 


0 


- 




7,830 


13 


7 


- 


10,343 0 


1 


- 




10,343 0 


1 


Kilin mnoek. 


53,040 17 


10 


31,503 10 


3 


2,357 1 


7 1 


21,000 

90 


O 

0 


Si 


44 


34,024 11 


4 


- 




34,024 11 


4 


Killimor. 


10,990 10 


1 


3,747 0 


2 


243 4 


11 


7,000 


0 


0 


40 


10,078 10 


2 


_ 




10,078 10 


2 


Kilmiiine. 


29,009 8 


7 


19,818 0 


4 






S,8f>0 13 
1,290 4 


Si 


- 


12,713 10 


s 


- 




12,713 10 


2 


Kilbeggan. 


8,058 3 


5 


3,725 14 


8 


332 8 


9 


4,000 


O 


0 


- 


5,507 17 


4 


- 




6,007 17 


4 


Kilbride. 


038 13 


3 


- 




55 14 


9 


882 


18 


6 


- 


1,286 5 


5 


- 




1,286 5 


5 


Kilmurry. 


2,709 4 


7 


1,709 4 


7 


- 




1,000 


0 


0 


- 


1,288 10 


7 


- 




1,388 10 


» 


! Kill 


1,680 3 


9 


01 0 


t 


17 14 


0 


1,801 


9 


5 


- 


2,032 11 


0 


- 




2,082 11 


9 


Kilcock. 


244 10 


4 


- 




- 




244 


10 


4 


- 


333 3 


10 


- 




333 3 


10 


ICinnieen. 


10,084 13 


10 


3,047 0 


0 


337 7 


10 


7,000 


0 


0 


48 


9,C32 13 


5 


- 




0,032 13 


5 


Kilmaganny. 


10,820 0 


7 


6,140 3 


11 


230 2 


8 


4,450 


0 


0 


44 


0,509 14 


0 


- 




0,509 14 


0 


Keenagli. 


1,110 19 


1 


1,007 11 


2 ' 


122 7 


11 


2,000 


0 


0 


- 


2,782 4 


0 


- 




2,782 4 


0 


Lough Alick. 


14,024 13 


7 | 


24,209 2 


7 


2,425 11 


0 


18,200 


0 


0 


44 


28,100 8 


0 


1,031 0 


11 


20,127 0 


o 


Longford. 


3,304 10 


3 


040 10 




65 0 


0 


2,800 


0 


0 


- 


3,780 12 


3 


- 




3,780 12 


3 


Lorrha. 


083 14 


0 


- 


3 | 


0 0 


0 


674 


8 


6 


-'I 


830 10 


8 


- 




830 10 


8 


Loughnasaggart. 


24,707 4 


8 


14,111 6 


4 


35 18 


4 


10,650 


0 


0 


44 


16,005 8 


3 


10 14 


7 I 


10,022 2 


10 


Lough Gara and Maut.ua. 


111,171 18 


0 


74,784 0 


2 


1,312 18 


7 


85,075 


0 


0 


44 


40,087 13 


6 


1,928 15 


0 


01,916 8 


8 


Loughs Oughter,Go\vna,ie. 


4,187 7 


4 


2,273 7 


4 


94 0 


0 


1,800 


0 


0 


- 


2^)37 10 


U 


- 




2,037 10 


11 


Lough ans. 


108,174 10 4 
138,505 4 6 
357 17 10 


09,077 17 
40,051 10 
" 


10 

8 


37,096 12 6 
8,513 14 0 
Mills, 


110,000 n 
357 17 


0 

10 


£} 


37,000 12 
103,308 15 


0 

s 


7,024 13 


0 


37,000 12 
172333 ’0 


0 

0 


) lon S U , 
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APPENDIX TO FORTY-NINTH REPORT OF THE [1830-81. 



Schedule.— Abstract of Final Awards, and Repayments 



Districts. 




Date when 
Award* 


Catchment, 


Fluoilod or 
Injure:! Lands, 
which have 


Coat 
per Aore 
of tli* 


Annual Letting 
Value 


Amount of 
Instalments 




mails final. 


Rain Ruin 


or hnprored. 


including 
iso. ^ 


of these Lands, 
caused by 
Drainage. 


.(Ur deducilng 
Redemptions. 




























£ t. d. 


£ 1. d. 




Leesborough 


Monaghan, 


20 Dee., 1855, . 


11,022 


728 2 27 


8 0 .3 


221 11 9 






Meath, .... 


15 Oct., 1861, . 


2,300 


489 0 34 


0 0 L 


140 4 8 




Lough Dolls ( Supplemental , 10 th 
October, 1861), 


Mayo, .... 


29 „ „ 


4,500 


983 0 15 


2 13 10 


201 10 2 




Lavally, 


Galway 


27 „ 1850, . 


28,100 


1,040 2 0 


7 19 2 


304 9 8 


a - 


Lougli Mask - ! Navigation aban- "1 
and >■ doned, . 

River Robe ) Drainage, ) 


Mayo and Galway, . 


U Jan., 1858, . 


220,000 


5,800 0 13 


10 13 6 


025 10 0 


250 4 oj 


Louglis Cor- ) Navigation, ( 


County of the Town of 


30 June, I860,. 


) . 


L 


_ 


_ 


a - 


rib. Mask, [■ Drainage , and \ 


Galway, and Counties -1 


29 Sept., „ 






22 13 10 






and Carrs, ) Mill-Power, l 


of Galway and Mayo, ( 


4 April, 1800, . 








“ 




Lisduff, 


Galway, .... 


18 October, 1851, 


2,400 


408 1 11 


3 2 0 


112 16 8 


a- 


Lough Lannagb 


Mayo, .... 


7 April, 1857, . 


21,440 


1,750 2 5 


0 15 0 


241 13 5 


116 14 11 


Moyour (Sujiulemental, 12 th April, 






0,000 


1,040 3 11 








1805), 




28 October, 1850 




553 8 4 




Mullofarry (Supplemental, lOtA Oc- 
tober, 1801) 


Do., .... 


30 April, „ . 


2,210 


320 0 15 


2 12 4 


117 6 1 


a- 


Miles and Templebryan, 

Mullaim ( Supplemental, 10th Ja- 


Cork, .... 


29 „ 1852, . 


10,283 


259 1 29 


6 2 0 


94 14 2 


a- 


nuary, 1850), .... 


Ma ?° 


20 October, 1850, 


400 


74 3 13 


4 9 2 


29 11 1 


a - 


Maghera, 

Moyne and Crosspatrick (Supple- 


D °™ 


30 „ 1851, 


19,000 


303 1 22 


3 11 0 


147 3 5 


a- 


mental, 10 th October, 1801), 


Ma y° 


30 April, 1850, . 


000 






50 16 10 


a - 


Monivea, 


Galway, .... 


24 „ 1657, . 


54,000 


1,481 0 0 


10 11 7 


305 7 4 


70 19 7 


Robber, 


Meath, .... 


20 Sept, 1851, . 


40,000 


1,357 1 3 


5 3 11 


688 13 2 


a- 


Oranliill (Supplemental, 13 th Feb-\ 
ruary, 1857), . . . .) 


Galway, .... 


4 April, 1840, . 


rear 


j- 974 0 10 


3 15 7 


315 10 1 




Owonabroclragh (Supplemental, 
















1 2th March, 1850), . 


Mayo, .... 


20 October, 1850, 








224 1 6 


a - 


Owenkeagh, 


Cork, .... 


30 April, „ . 


15,700 


303 2 15 


3 14 


99 9 10 


a- 


Quin, 


Clare, .... 


25 October, 1854, 


37,120 


4,305 0 29 


4 8 1 


1,032 15 3 


a- 


Red Bog, 

Rath, or Clooneen ( Supplemental, 


Meath 


0 Sept, 1649, . 


3,000 


241 2 8 


3 14 4 


75 8 5 


a- 


81it -VorcA, 1850), . 


Longford aud Westmeath, 


30 „ 1852, . 


15,000 


1,157 3 35 


5 4 10} 


401 16 10 


a - 


Ratooragh 


Cork, .... 


13 October, 1851, 


2,780 


244 1 0 


3 16 0 


51 7 11 


13 4 7 


Rinn and Blaekriver, . 


Leitrim and Longford, 


26 April, I860, . 


74,000 


4,600 2 20 


0 12 10 


1,070 5 2 


a- 


Strokestown, 


Roscommon, 


11 July, 1858, . 


70,000 


7,478 2 21 


5 8 8 


1,794 17 10 


a- 


Shrule 


Mayo and Galway, . 


15 April, 1837, . 


27,000 


3)207 0 5 


9 4 10 


443 19 10 


108 14 9 


•««“ (ssfissj.}«a?. 


King’s and Tipperary, 

Do 


20 „ 1853, . 


| 35,840 


/ 1,288 3 7 
\ 3 10 


6 0 11} 


434 19 7 


V 8 10 


Shun don, 


Waterford, 


13 October, 1851, 


100 


43 1 15 


15 4 10 


57 8 7 


a- 


Shandrum, . - • i . • 

Sow (Supplemental, 23rd March, 


Mayo, .... 


30 April, 1850, . 


700 


132 1 35 


5 7 7 


Paid off. 


a- 


1809), 


Wexford, .... 


20 „ 1853, . 


14,000 


1,983 0 10 


4 4 10 


609 9 5 


a - 


Shanngolden (Award abandoned), 
Saleen Lough ( Supplemental , 20 (A 




- 




" 


“ 


- 


36 0 10 


April, 1808) 


Mayo, .... 


20 April, 1861, . 


2,850 


900 3 14 


3 4 11 


259 3 10 


Turlonghmore, .... 


Galway 


28 June, 1855, . 


212,480 


8,188 3 20 


7 6 7 


1,695 2 9 


a - 


Templemore J Lands, . 

(Kew award) \ Mills, . 
Tawnawoggaun ('Supplemental, 31 Jt 


Tipperary, 

Do., .... 


| l July, 1854, . 


33,000 


f 8,394 0 21 
l 2 2 0 


4 7 8 


1)263 5 10 


a I 


March, 1856) 


Mayo, .... 


26 Oatobor, 1850, 


2,200 


294 1 0 


4 0 1 


82 10 10 


a - 


Wilkinatown, .... 


Meath 


19 „ 1849, 


10,000 


700 2 37 


2 4 10 


217 16 8 


a - 


Wottonitown, . 


Louth, .... 


20 Sept, 1851, . 


0,800 


316 1 17 


3 4 7 


96 16 8 


a - 


Youghal, . . .. 


Cork, .... 


18 Feb., 1857, . 


. 1,547 


224 0 0 


101 13 7 


600 0 0 


a - 












Average, 












8,358,358 


266,736 2 4 


7 Oil 


74,502 7 2 





a The Charges on these Districts hsro expired. ■ 
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1880-81.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

thereon, for the Tear ending 31st March, 1881 — continued. 



— 


— 


— 



























— 




— 


— 




Total f 




Free Grants 


Portion 

Total 




Portion 
of Total 




1 








Repaymente. 










Eipeuditore 

purposes. 




Romlastons 




charged to 
Publio Works. 


Expenditure 


Total 

•list March, 1886. 


For year 
ending 31at 
March, 1881. 


Total. 


Districts. 






d. 


£ s. 


d. 


£ s. 


d. 


£ 


s. 


d. 




£ 


s. 


d. 


£ J. 


d. 


* 








6,081 


8 


2 


2,833 10 










0 


0 


44 


4,089 


li 


4 






4,089 11 


4 


Leesborough. 


2,758 


10 


8 


- 




157 18 


6 


2,500 


1 


2 


72 


3,890 


G 


9 


103 19 


1 


4,000 


5 


4 


Lough Crew. 


2,836 


11 


0 


371 0 


11 


191 1 


10 


2,274 


O 


0 


- 


3,309 


2 


3 


- 




3,309 


2 


3 


Lough Dalla. 


15,826 


8 


8 


11,190 17 


0 


379 11 


8 


4,250 


0 


0 


44 


0,084 


4 


1 


- 




0,084 


4 


1 


Lavally. 


8,713 


4 10 


3.718 4 lOi 




















































14,039 


13 


2 


472 15 


0 


15,112 


8 


7 


Lough Mask & River Robe. 


03,006 


11 


7 


51,754 8 


































16 


4 


87,406 10 


4 


14,883 0 


O 








- 


14,883 


0 


0 


- 




14,883 


0 


0 




!10, 854 
30,038 


6 

18 


8 ) 


*111,691 2 11 1 




4 


10,190 


18 


3 


561 
40 } 


51,059 


3 


1 


1,053 10 


4 


53,012 10 


0 


t rib, Mask, V Drainage, <D 
[ ondCarraJ Mill Power. 


1,545 


15 11 


- 




- 




1,545 


15 


11 


52 


2,500 


17 


8 


- 




2,500 17 


8 


Lisduff. 


18,410 


7 


4 


13,039 O 


8 


1,306 0 


8 


4,100 


0 


0 


00 


0,716 


18 


5 


229 14 11 


0,940 


13 


4 


Lough Lannagh. 


8,764 


1 


2 


3,724 1 


5 


1,039 19 


9 


4,000 


O 


0 


- 


0,227 


8 


10 


- 




0,227 


8 


10 


Movour. 


080 


13 


0 


243 9 


5 


134 3 


7 


609 


0 


0 




932 


3 


3 


- 




982 


3 


3 


Mull atariy. 


1,302 


5 


3 


- 




09 15 


0 


1,822 


9 


9 


- 


2,071 


11 


8 


- 




2,071 11 


8 


Miles and Templeb tyan. 


347 


7 


4 


33 15 


2 


13 12 


2 


300 


0 


0 


- 


302 


19 


8 


- 




302 10 


8 


Mullawn. 


1,397 


12 


1 


- 




- 




1,307 


12 


1 


- 


1,863 


15 


1 


- 




1,803 


15 


1 


Maghera. 


702 


IS 


0 


219 12 


3 


23 1 


6 


400 


O 


0 


- 


032 


14 


7 


- 




632 


14 


7 


Moyne and Crosspatrick. 


10,890 


1 


1 


10,575 8 


2 


1,223 .12 


11 


5,003 


O 


0 


00 


8,030 


10 


1 


135 8 


7 


8,766 


7 


8 


Monivea. 


7,634 


• 


4 


- 




580 17 


11 


7,053 


8 


5 


- 


10,980 


18 


8 


- 




10,089 18 


8 


Nobber. 


3,871 


10 


2 


1,031 O 


0 


190 16 


2 


2,050 


0 


0 


- 


4,080 


12 


0 


- 




4,080 12 


9 


Oranhill. 


3,154 


5 


7 


1,563 9 


8 


90 18 


11 


1,000 


O 


0 


- 


1,870 


15 


8 


- 




1,870 


10 


8 


Owenabrockagh. 


1,277 


7 


3 


- 




70 11 


7 


1,208 


15 


8 


- 


1,870 


16 


1 


- 




1,870 10 


1 


Owenkeagb. 


20,680 


5 


2 


5,607 6 


10 


1,078 18 


4 


14,000 


0 


0 


48 


21,952 


8 


10 


- 




21,052 


8 


10 


Quin. 


064 


19 11 


- 




06 19 


11 


808 


O 


0 


- 


1,347 


14 


O 


- 




1,347 


14 


0 


Red Bog. 


6,671 


6 


4 


1,471 18 


3 


509 8 


1 


4,000 


O 


0 


- 


7,142 


8 


8 


- 




7,142 


8 


8 


Rath, or Clooneen. 


028 


7 11 


- 




- 




928 


7 


11 


80 


1,188 


4 


0 


20 10 


2 


1,214 


14 


11 


Ratooragh. 


33,756 


11 


1 


10,470 16 


10 


2,279 14 


3 


15,000 


0 


0 


44 


23,188 


10 


9 


080 8 


3 


23,875 


8 


0 


Rinn andBlackriver. 


12,097 


0 


1 


18,698 O 


9 


1,858 5 


3 


21,541 


0 


1 


44 


33,039 


12 


G 


3 0 


1 


33,042 


12 


7 


Strokestovrn 


80,573 


10 


3 


22,141 19 


2 


932 0 


1 


7,500 


O 


0 


00 


10,087 


.1 


O 


151 1 


2 


10,238 


2 


2 


Shrule. 


8,381 


2 


9 


2,704 12 


10 


414 9 


11 


6,000 

172 


0 

0 


0 

0 


80 ) 


7,088 


8 


11 


18 1 


8 


8,000 10 


7 


Shinrone. 


1,030 12 


0 


- 




370 0 


O 


080 


12 


0 


- 


1,360 


2 


8 


- 




1,366 


2 


8 


Shandon. 


712 


10 


3 


- 




- 




712 


10 


3 


- 


977 


5 


9 


- 




977 


5 


9 


Shandrum. 


8,825 


9 


3 


1,009 16 


4 


415 12 


11 


0,500 


0 


0 


_ 


9,200 


3 


4 


- 




9,260 


3 


4 


Sow. 


3,741 


8 


4 


8,513 12 


11 


227 15 


6 








- 


227 


15 


5 


" 




227 


15 


5 


Shanagolden. 


3,070 13 11 


493 10 


5 


135 18 


6 


2,441 


0 


0 


28 


3,702 


14 


2 


70 8 11 


3,833 


3 


1 


Saleen Lougb. 


00,832 


0 


1 


36,706 18 


11 


1,126 10 


2 


23,000 


O 


0 


•18 


30,030 


11 


11 


30 14 


7 


30,007 


0 


0 


Turloughmore. 


15,008 


15 


5 


7,030 12 


3 


1,098 3 


2 


7,500 

280 


0 

O 


0 

0 


:) 


11,180 


15 


3 


- 




11,180 


16 


3 


Templemore. 


1,334 


0 10 


178 8 


6 


155 12 


4 


1,000 


0 


0 


_ 


1,458 


14 


10 


- 




1,458 


14 


10 


Tawnawoggaun. 


1,704 


0 


0 


_ 




190 17 


7 


1,673 


2 


5 


_ 


2,401 


17 


5 


- 




2,451 


17 


5 


TVilkinstown. 


1,102 


13 


0 


_ 




80 17 


7 


1,021 


15 


8 


- 


1,099 


0 


8 


- 




1,099 


0 


8 


Wottonstown. 


22,800 


2 


7 


15,890 2 


7 


" 




7,000 


0 


O 


- 


8,157 


19 


7 






8,157 


10 


7 


Youghal. 


3,300,612 12 


1 


1,348,564 


9 


152,180 12 


8 


889,807 12 


11 




1,304,232 1 


10 


10,711 14 


0 


1,413,044 6 


10 





* 41,178 14s. 9d. remitted in the year, per Act 43 &■ 44 Vic., cop. I . 
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APPENDIX TO FORTY-NINTH REPORT OF THE 



[1880-81. 



(A 8.) Arterial Drainage. — 

These Works are executed under District Boards in 
Scitedole. — Abstract of Final Awards, and Repayments 

























Amount of 


— ; 
















Increase in tlic 


Instalments 


ifl 


Districts. 






Date when Awards 


Injured Lands, 


per Acre 
of the 


Annual Letting 
Vnlnc 


payable 

half-yearly, 










Drainage, 


of these Lands, 


to repay Cost, 


ill 












Including 


caused by 


with Interest, 












Statute Measure 


Interest, Ac. 


Drainage. 


afler deducting 


m 










A. 




£ 




d. 




, 












Athboy River, 




Meath, 


4 th April, 1869,. 


1,388 


O 27 


8 


0 


51 


569 


1C 


C 


362 


2 




44 


Ballinacourty, 




Limerick, . 


2nd Oct., 1875, . 


179 
















1 15 


12 


3 


20 
























l 32 






44 


Ballynacarrig, 




King’s and Queen’s, . 


Dtb April, 1 868, . 


2,502 


1 23 


2 


7 


5} 


516 


14 


0 


184 


8 


3 


44 


Baltracey, . 




Kildare, . . . 


13th Mar., 1875, 


1,955 


2 30 


4 


0 


5 


568 


4 


3 


i£ 


17 

1 


0 

11 


20 

44 


Boolinam'g, 




King's, 


27th Mar., 1875, 


926 


3 20 


3 


7 


1 


197 


12 


8 


1 0 
t 89 


18 

5 


3 

3 


20 

44 


Brickoy River, 




Waterford, 


26th Sept., 1870, 


829 


1 20 


5 


4 


3 


297 


2 


1 


y “ 

l 129 


19 

12 


9 

2 


30 

44 


Cnmoge, 




Limerick, 


25th Sept., 1876, 


1,260 


3 0 


9 


3 


1 


577 


4 


8 


288 


13 


0 


70 


Clodingh River, 




Tipperary, 


30th May, 1872, 


1,657 


1 4 


4 


3 


7 


398 


C 


7 


1 8 
[ 212 


17 

15 


4 

3 


20 

44 


Connell, 




Kildare, . 


1 9 th Jan., 1870, . 


747 


2 0 


3 


6 


5 


171 


12 


2 


/ 






20 


Dcrrinlongli, 




King’s, 


8th Oct., 1874, . 


622 


0 30 


3 


6 


5 


143 


15 


4 


j I 


16 


3 


20 


Doobyle, 




Limerick, . 


9th Oct., 1871, . 


409 


2 32 


6 


2 


7 


145 


9 


2 


i is 


3 


8 


20 


Dougins River, 




Carlow, 


31st Mar., 1S75, 


3,088 


2 0 


4 


7 


3 


922 


18 


O 


! 19 
\ 427 


11 

9 


2 

11 


20 

44 


Elphin, 




Roscommon, 


26 th Mar., 1872, 


3,395 


3 12 


4 


11 


2 


1,036 


1 


10 


1 36 
1 482 


5 

15 


3 

7 


20 

44 


Frankford River, 




King's, 


27th Mar., 1875, 


1,204 


2 0 


5 


10 


8 


414 


16 


0 


\ 

1204 


2 

17 


8 

11 


20 

44 


Golly, . . 




Queen’s, . . 


4th Oct., 1873, . 


1,064 


0 10 


4 


4 


11 


242 


13 


9 


1 8 
l 142 


18 

1 


9 


20 

44 


Gully, Upper, 




Do. ... 


14th Mar., 1876, 


508 


I 18 


4 


13 


7 


129 


12 


2 


59 


8 


11 


70 


Islond Lakes and 
River. 


Glore 


Mayo, 


2nd April, 1875, 


1,457 


0 32 


5 


16 


C 


443 


5 


6 


208 


9 


10 


70 


Kildare, 




Kildare, . 


29tli Sept., 1877, 


•2,347 


3 30 


3 


11 


6 


506 


7 


10 


5 3 


4 


11 


20 


Kilmnstulla, . 




Tipperary, 


26th July, 1870, 


1,681 


1 18 


6 


10 


7 


582 


12 


2 


f 31 
t 313 
154 


9 


9 


30 


Laracor, 




Meath, 


3rd April, 1880, 


879 


1 22 


7 


0 


7 


204 


12 


10 


10 


10 


70 


Lough 0 ugh ter, 




Cavan, 


4th April, 1878, 


3,077 


1 30 


5 


1 


11 


846 


16 


9 


404 


6 


3 


70 


Mulkear River, 




Limerick, . 


20th Sept., 1877, 


3,250 


2 24 


9 


4 


1 


923 


9 


11 


747 


17 


6 


70 


Parsonstown, 




Tipperary and King’s, 


25th Sept., 1874, 


2,719 


0 1 


4 


4 


6 


650 


19 


5 


263 


16 


2 


70 


Quinagb, 




Carlow, 


19th Jan., 1870,. 


680 


3 0 


3 


13 


5$ 


208 


1 


5 


81 


5 


7 


44 


Rathdowney, 




Queen’s, . 


9th Oct., 1868, . 


413 


1 39 


6 


6 


l 


189 


0 


4 


84 


18 


1 


44 


Silver River, 




King’s, Westmeath, . 


8th Oct., 1870; . 


1,092 


2 30 


3 


12 


8 


215 


10 


9 


J 0 


6 




30 


Sirmilebridgc, 




Clare, 


4th April, 1871,. 


2,595 


0 4 


7 


13 


2 


1,229 


14 


11 


/ 12 


4 

19 

O 


8 

11 

0 


30 


Swanlinhar, . 




Cavan, 


23rd Mar., 1880, 


265 


2 19 


7 


6 


0 


133 


15 


2 


63 


44 


Torrent River, 




Tyrone, 


3rd April, 1875, 


453 


1 16 


11 


7 


1 


336 


18 


10 


\ 4 2 


15 


5 


30 


Tory Hill, . 




Limerick, . 


3rd April, 1878, 


981 


3 2 


C 


4 


6 


434 


13 


4 


f 3 
1196 


16 
1 1 


3 

4 


20 

44 








Total, 


43,635 


3 18 


5 


8 


0 


13,320 


3 


5 


7,026 


14 


10 


- 



a This charge has expired. 



Ball vad tuns, . 
liiirnukyle, . 
Garristown and Delvin, 
Inny, Upper, 



Stoneyford, . 
Rathangnn River, 

River Bride and Kilcrea, 
River Lcrr, . 

River Suck, . 

Ward River, . 



Over Issues repaid. 



Queen’s. . 

Limerick, . 

Meath and Dublin, . 
Meath, Westmeath, 
Longford, Cavan. 
Meath and Westmeath, 
Kildare, . 

Cork, 

Kildare and Carlow, 
Roscommon & Galway, 
Dublin and Meath, . 



Arterial Drainage Works in progress, 



Total charge against districts. 
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26 & 27 Vic., c. 88, &e. 

accordance with the Provisions of the above Acts, 
thereon, for the Year ending 31st March, 1881. 



Expenditure, 
Including Interest, 
to date of 
Award. 


Portion of 
Total 

Expenditure 
charged to 
Counties for 
Public Works. 


Portion of 
Total 

Expenditure 
charged ou Lands 


Repayment 


Districts. 


To 

31st March, 
1S30. 


For year 
ending 31st 
March, 1381. 


Total. 


£ a. 


d. 


£ a. 


d. 


£ a. 


d. 


£ 


i. 


d. 


£ a. 


d. 


£ 




d. 




11,141 IS 


2 


~ 




11,141 16 


2 


7,604 


5 


6 


724 4 


4 


8,328 


9 


10 


Athboy River. 


} 1,268 3 


10 


~ 




1,268 3 


10 


436 


15 


3 


97 1 


2 


533 


16 


5 


Ballinacourty. 


5,975 0 


1 


- 




5,975 9 


1 


4,393 


0 


11 


363 5 


8 


4,756 


6 


7 


Eullynacarrig. 


| 8,211 1 


2 


350 15 


2 


7,860 6 


0 


2,921 


17 


8 


403 8 


10 


3,325 


6 


6 


Baltracey. 


| 3,107 2 


4 


- 




3,107 2 


4 


1,252 


0 


3 


164 10 


0 


1,416 


10 


3 


Boolinarrig. 


| 4,323 12 


0 


- 




4,323 12 


0 


2,726 


8 


10 


228 3 


9 


2,954 


12 


7 


Brickey River. 


11,745 19 


6 


200 0 


0 


11,545 19 


6 


1,862 


0 


5 


531 1 


0 


2,393 


1 


5 


Camoge. 


| 6,938 11 


6 


- 




6,938 11 


6 


3,784 


6 


5 


385 11 


8 


4,109 


18 


1 


Clodiagh River. 


| 2,482 13 


0 


- 




2,482 13 


0 


1,677 


8 


4 


154 2 


10 


1,831 


11 


2 


Connell. 


j- 2,105 12 


9 


40 0 


0 


2,065 12 


9 


769 


8 


1 


117 11 


1 


886 


19 


2 


Derrinlough. 


| 2,513 6 


0 


- 




2,513 C 


0 


1,320 


12 


0 


135 3 


8 


1,455 


15 


8 


Doohyle. 


1 13,803 6 


S 


190 0 


0 


13,473 6 


8 


4,490 


1 


4 


832 19 


8 


5,323 


1 


0 


Douglas River. 


J- 15,940 17 


0 


45S 0 


0 


15,482 17 


0 


8,770 


18 


6 


941 18 


3 


9,712 


1G 


9 


Elphin. 


j 6,746 8 


4 


80 0 


0 


6,066 8 


4 


1,914 


12 


1 


392 4 


7 


2,300 


16 


8 


Frankford River 


} 4,517 11 


6 


- 




4,517 ir 


6 


1,961 


11 


5 


298 18 


10 


2,260 


10 


3 


Gully. 


2,447 15 


2 


70 0 


0 


2,377 15 


2 


433 


3 


1 


103 15 


2 


536 


18 


3 


Gully, Upper. 


8,704 13 


7 




0 


8,469 13 




2,130 


18 


4 


298 2 


9 


2,429 


1 


1 


Island Lakes and Glore 






























River. 


[ 8,657 4 


6 


260 0 


0 


8,397 4 


6 


1,611 


13 


4 


526 2 


4 


2,137 


15 


8 


Kildare. 


1 10,980 7 


8 


_ 




10,980 7 


8 


7,181 


0 


7 


079 3 


7 


7,860 


4 


2 


Kilmastulla. 


6,217 12 


10 


35 15 


4 


6,181 17 


6 




- 




189 10 


4 


189 


10 


4 


Laracor. 


16,188 4 


0 


_ 




16,188 4 


0 


1,154 


8 


2 


755 0 


10 


1,909 


9 


0 


Lough O ugh ter. 


30,779 0 


0 


864 1 


0 


29,914 19 


0 


3,808 


4 


2 


1,170 13 


0 


4,978 


17 


2 


Mulkcar River. 


11,699 17 


1 


150 0 


0 


11,549 17 


1 


3,771 


14 


10 


•495 8 


11 


4,267 


3 


9 


Parsonstown. 


2,500 18 


8 






2,500 18 


8 


1,625 


11 


8 


162 11 


2 


1,788 


2 


10 


Quinagk. 


2,648 6 


3 


_ 




2,648 e' 


3 


1,905 


3 


7 


1S5 1 


0 


2,070 


4 


7 


Rnthdowney 


} 3,971 2 


9 


- 




3,971 2 


9 


2,453 


18 


7 


258 6 


2 


2,712 


4 


9 


Silver River. 


| 20,328 1 3 


11 


424 1 


8 


19,904 12 


3 


12102 


8 


3 


1,129 4 


2 


13231 


12 


5 


Sixmilcbridge. 


2,082 5 


6 


143 0 


0 


1,939 5 


6 


143 


0 


0 


126 1 


0 


269 


1 


0 


Swanlinbar. 


5,332 1 


6 


187 10 


0 


5,144 11 


6 


1,965 


6 


6 


320 7 


6 


2,285 


14 


0 


Torrent River. 


6,110 13 


8 


- 




6,110 13 


8 


801 


10 


4 


400 15 


2 


1,202 


5 


6 


Tory Hill. 


239,330 7 


11 


3,668 3 


2 


235,662 4 


9 


36,973 


8 


5 


12,550 8 


5 


99,523 16 


10 





showing the Issues made to 3 1st March, 1881. 



2,160 0 0 








_ 


- 


6,000 0 0 


_ 


_ 




- 


- 


3,840 o 0 








- 


— 


77,841 0 0 


- 


- 


2,024 6 0 


163 7 6 




22,000 0 0 






1,425 11 10 


_ 


1,425 11 10 














7,224 10 1 1 






_ 


106 2 6 




1,400 0 0 




_ 


_ 


- 


- 


15,000 0 0 




_ 


_ 


- 


- 


3, 1 20 0 0 






_ 


- 


- 


200 0 0 


- 


- 


200 0 0 


“ 




411,116 4 10 


- 


- 


90,623 6 3 


12,824 18 5 


103,448 4 8 



Ballyndaros. 

Bornnkyle. 

Garris town and Delvin. 
Inny, Upper. 



Stoncyford. 

ItnthangRn River. 

River Bride and Kilcrea. 
River Lerr. 

River Suck. 

\Vard River. 

Over Issues repaid. 
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Appendix B. APPENDIX B. 

Robert Mjuw HARBOURS, FISHERY PlERS, INLAND NAVIGATIONS, DRAINAGE, AND OTHER WORKS. 

as.®’ Chief Report of Mr. Robert Manning, M. Inst., C.K., Chief Engineer, for the year ended 31st 

Engineer. March, 1881. 



Office of Public Works, 

Dublin, May 7tli, 1881. 

Engineer's Branch. 

I beg to submit the following reports of the works 
in charge of this branch of the Department for the 
year ended 31st March, 1881. 

Royal Harbours. 

Kbvjatovm Harbour, County Dublin. 

The chief works executed at this harbour consist 
of : — 

T. Maintenance and repair of sea slopes, wharves, 
quays, buildings, and roads. 

II. The deepening of the harbour by dredging. 

ITI. The supply of water and ballast to ships. 

IY. Tho lighting of the quays, wharves, and roads. 

On tho East Pier, a large quantity of sea paving was 
displaced by the gales last October, a portion of the 
tramway (near the Boyd Memorial) washed away, 
and the surface of the quay injured j these injuries 
have been made good, and the wharf and parapet- 
walls pinned and pointed for a considerable distance. 

At the West Pier-head the same storm considerably 
damaged the sea pavement, which was temporarily 
secured during the winter, and will be thoroughly 
repaired during the coming season. It is hoped that 
these repairs may be executed without exceeding the 
sum voted for maintenance during the current year. 

On the Mail Packet Pier the fender piles and 
sheeting wore repaired on both sides, and also at the 
pier-head. A well was sunk and pump fixed on the 



Victoria Wharf for supplying the watering-carts • 
and some paving executed to the east of the baggage 
shed. 

At the Traders’ wharf and coal quays the wharf- 
walls were pinned and pointed to the extent of 2 500 
superficial yards ; the Coastguard and Ballast Quay 
boat-slips repaired ; and some fenders refixed. 

The divers were engaged during the year in removing 
a quantity of rubble stone from berths at the coal 
quay ; at the steam crane ; and from the low er end 
of the coastguard slip ; underpinning portions of 
the Traders’ wharf and coal quay ; fixing moor- 
ings, ground chains, and buoys; and recovering 
anchors, <fcc. 

A quantity of 22,600 tons of silt was dredged at 
the Victoria wharf ; the passage from the same, and at 
the bank near the harbour mouth. The dredger, 
barges, cranes, trams, and waggons were efficiently 
maintained. 

Her Majesty’s ships, merchant vessels, and yachts 
were supplied with water from the six water stations ; 
the pipes, hydrants, hose, (fee., maintained; and 3,518 
tons of ballast provided. 

The piers, wharves, and approaches, were lighted 
during the year, forty-six lamps being in use, and the 
pipes, lamps, fittings, metres, Ac. maintained. 

The cnincs, ca]»tans, gangways, guard-rails, chains, 
floating fenders, and boats, were painted and main- 
tained. The piers, wharves, pathways, boundary walls, 
offices, sheds, stores, baths, and boat houses, also 
received all necessary repairs. 

The following table gives a summary of the obser- 
vations made at the harbour during the year : — 







W- 


TlDZ. 


Fill in 
inchos 

month. 


Maximum in 
34 Hours. 


Numb or 


Maximum Velocity in Milos 
por Hour. 


Maximum at High 
Water. 


Minimum 

Wat 




Loir 


Date. 


Fill in 
inches. 


on which 
rain fell. 


Data 


Mnxi- 

Volocity- 


Direction. 


Date. 


Height. 


Wind. 


Data 


Height. 


Wind. 


1880. 


















ft. 








ft. 








1-76 


16 


0-75 


14 


15 


70 


N.E. 


7 


12 


0 


N. 


12 


— 1 


t 


E. 




■60 


30 


0-26 


7 


31 


40 


N.N.E. 


24 


12 


9 


W. 


27 


0 


c 


W. 


June 


2-32 


23 


0-37 


17 


7 


40 


S.S.W. 


23 


12 


3 


s.w. 


26 


+° 


6 


W. 


July, 


7-36 


13 


1-75 


19 


14 


40 


N.N.E. 


24 


11 


11 


s. 


24 


0 


t 


N.W. 


August, . 


1-72 


8 


0-GO 


10 


7 


40 


W.S.W. 


7 


11 


6 


E. 


9 


+0 


6 


N.W. 


September, 


3-37 


15 


113 


16 


13 


50 


S.S.W. 


6 


11 


9 


W. 


7 


+0 


6 


W. 


October, . 


6-96 


28 


2 00 


14 


27 


90 


N.N.E. 


7 


13 


0 


E.N.E. 


6 


+0 


6 


N.N.E. 


November, 


3 02 


15 


0 45 


16 


18 


60 


N. 


16 


13 


0 


N.W. 


15 


+« 


: 


S.W. 


December, 


3-24 


28 


0-70 


16 


19 


60 


S.S.E. 


3 


12 


9 


S.E. 


31 


—1 


6 


N.W. 


1881. 
































January, . 


0-47 


5 


0-13 


8 


G 


50 


N.N.E. 


31 


14 


0 


S.W. 


31 


—1 


C 


S.W. 


February, . 


232 


10 


0-59 


16 


8 


90 


W.S.W. 


2 


13 


6 


S.E. 


28 


—2 


C 


W.N.W. 


March, 


2G8 


4 


075 


U 


8 


60 


W.S.W. 


3 


13 


3 


S.E. 


1 


_1 


6 


S.W. 




3582 
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Howth Harbour, County Dublin . 

During last summer, on the East Pier, the sea slope 
was entirely reconstructed for a length of 260 feet, 
1,200 cubic yards of rubble stone being excavated 
and the surface protected with concrete blocks and 
heavy stone pitching for an area of 1,734 square yards. 
A portion of the slope (628 square yards) that had 
been injured the previous winter was repaired, also 
7 40 square yards of tho paving on tlie parapet and 
wharf roadways. At the pier-head 1,000 tons of 
heavy rubble was removed from the harbour entrance. 
Two fish sheds were reroofed, and the protecting wall 
extended at the foot of the incline leading to Kilrock. 



On the West Pier Lhe sea slope was repaired for 
168 square yards and the wharf wall pinned and 
pointed. 

The wharves and sheds on the piers, and also the 
road to Kilrock, wore maintained during the year; 
and water supplied to the fishing boats on the West 
Pier, the pipes having been taken up and relaid. 

The weather during the year was on the whole 
exceptionally bad ; in last October a breach was made 
in the sea slope on the East Pier, which, I regret to 
say, was much enlarged during several subsequent 
storms. The damage will be repaired during tho 
present summer. 
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Dwnmore Harbour, County Waterford. 

The following works have been executed at this 
harbour during the year. 

198 lineal feet of parapet taken down and 
reset ; 

846 cubic yards of rubble blocks set in sea 
pavement j 

140 cubic yards rubble stone, and 

216 cubic yards of concrete blocks set at toe 
of sea slope. 

The heavy bridle chains for mooring fishing vessels 
having become unsafe were replaced by new ones at a 
cost of £149. 

A heavy gale from the south, wliich continued from 
the 5th to 7th October, 1880, caused considerable 
damage to the sea pavement, another gale, wliich con- 
tinued from the 2nd to 4th of February, in the present 
year, carried away the tram road on top of parapet, 
and washed away a number of heavy blocks of stone 
from the sea pavement. The tramway has been 
relaid and every opportunity has been taken advantage 
of to secure the works from further damage. 

The quays, roads, and buildings have been main- 
tained in good order. 

Donaghadee Harbour, County Down. 

I am happy to be again able to report that during 
the past year the works of this harbour have not 
received any damage from the sea worth speaking of. 
Mr. John A. Mullins, the resident engineer, at Ard- 
glass Harbour, who is also in charge of Donaghadee, 
reports as follows : — 

“I beg leave to state that the above harbour was main- 
tained all through the past year without having sustained 
any serious damage, although Borne of the storms of the 
year were very heavy, blowing straight in on this harbour, 
and said to be the most severe for many years past How- 
ever the only injury we sustained was the loosening up and 
displacing of a few stones of the rubble pavement at 
different spots along the slope at about half-tide level, and 
also along the foot of the slope near low water line ; this 
part of the work is always examined at low water after 
every gale, and the injured parts (if any) at once wedged 
and tightened up, so that I am happy to be able to report 
that the injury on tho whole daring the past year was very 
little. I must say, however, that I do not think the sen slopes 
are yet in a safe state, and they will require constant and 
careful attention until such time as the foot is made secure 
all round by building a continuous toe block of concrete j 
this is very tedious work and cannot be pushed on as quickly 
as one .would wish, it can only be got through in calm 
weather and at low water during spring tides. 

“The diving work during the past year was very little, 
the only work of this kind we had to do was the removal of 
108 tons of large boulder stones that were driven into the 
mouth of tho harbour fi’om the foot of the adjoining slopes 
during some of the severe gales, and also about six days work 
opening a trench at the foot of the slope under low water 
for laying down a concrete toe at north and south pier- 
heads. 

“The large, breach in the sea pavement near to the 
lighthouse on the south pier was finished early last summer, 
&nd the north pier-head breach was about half finished 
with a concrete wall built in front of it, before the winter 
wt in, which has kept all in place. 

“ The joints of the rubble slope on the south pier over a 
space of about 950 square yards, and on the north side 
over a space of about 830 square yards were opened and 
carefully packed with concrete. 

“ The rough rubble wall next the sea at Lemon's Wharf 
had to be repaired during the last winter, the entrance to 
d was deepened and the wharf paved. 

“The old timber warping buoy inside the harbour was 
”“ nt * be very much decayed and injured, it had to be 
taken up and repaired ; the buoy marking the rock outside 
rj* *™th pier-head was carried away during the storm on 

th October, a new barrel buoy was anchored in its place 
on tie 13th same month. 

‘The wharf cranes were overhauled and repaired, and 
**6 now in good working order." 

Ardglass Harbour. 

The resident engineer at this harbour reports that 
during the past year, the .works have been carried on. 

Printed image cfigitisecT by the Uni 



with tho same energy and perseverance as during the 
previous one, and that the entire masonry of tho 
pier is expected to l>e completed on the 1st June next. 

The removal of the wreck of the old pier from the 
area sheltered by the new work, so as to give a depth 
of twelve feet at low water alongside the wharf, was 
commenced on the 26th of July last. It was delayed 
until then, in order that the new work should be so 
far advanced as to give protection to the dredger. 
A quantity of nearly 3,500 cubic yards has been 
dredged, leaving about 22,000 cubic yards still to be 
removed. 

The weather during the whole year was very un- 
favourable, but no great damage occurred to the 
works till the 3rd of March last, when a violent 
storm occurred, the sea rose to a great height over 
the parapet, which is itself 20 feet over the high 
water of ordinary Bpring tides. I regret to say that 
part of the sea slope at the outer end was carried 
away for about 1 6 feet in length ; two of the concrete 
blocks in another part of the slope (each weighing 
7 tons), although not removed from their places, 
were forced up above the plane of the slope, and con- 
siderable damage was done to the surface of other 
blocks by the abrading action of the nibble from the 
fore-shore, which was carried up and down the slope 
by the sea. I visited the harbour myself on the 17th 
of March, and gave directions for the temporary pro- 
tection of the small part of the pier which was carried 
away. The replacing of this part of the work ; the 
repairs of the surface of the sea slope, and tho expense 
of executing some extra work to provide additional 
protection will cost about £500. 

During the year a number of foreign engineers 
coming from Russia, Norway and Belgium, visited 
the harbours of Kingstown and Howth. Among them 
were twelve gentlemen, members of a commission 
appointed by the Belgian Government to report upon 
a project for the construction of a harbour at Heyst, 
in the North Sea, with ship canals from thence to 
Ghent and Bruges. I have received from Baron De 
Vriez a letter, of which the following is a translation : 

“ The committee appointed by the Belgian Government 
to report on the project for a harbour at Heyst have, on 
their return from England and Ireland, held a meeting in 
order to arrange and consider the information which they 
have collected during their journey. Tho Committee have 
the most lively sense of the aid so cordially given, which 
they have received from the authorities of the several 
harbours which they visited; and their first and most 
agreeable duty is to offer to each of those authorities the 
expression of their best thanks. You, sir, have participated 
in the most obliging manner in giving this aid, and we 
beg that you wifi receive our most sincere thanks for the 
information with which you have honoured us. 

“ (Signed) 

“ De Vriez, President. 

“ G. Werner, Secretary." 

Fishery Piehs and Harbours. 

During the past year this service has been very 
heavy. In the month of October, 1879, the Govern- 
ment anticipating that the very unfavourable harvest 
of that year would be productive of distress amongst 
the agricultural population generally (but especially 
in some parts of the West and North West of Ireland), 
made grants in aid of the construction of the six follow- 
ing works : — 



Name. 


Com.tr. 


Estimated 

Cos*. 






£ 


Gooleen Creek, . 


Clare, 


300 


Rinvyle, 


Galway, . 


4,000 


Burton Port, 


Donegal, 


500 


Bunatruhan, 


Do., . 




Poolhurrin, 


Do., . 


1,200 


Ballysaggart, 


Do., . 


1,200 






9,200 
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Appendix S'. These works were commenced as soon as the time 
T ~~~ , .. for the completion of the necessary legal preliminaries 

Robert Man-" had expired. Goleeu Creek has been completed 
ning, Rt. Inal, except for the excavation of a small quantity of rock 
c.E. Chief which is only exposed at low spring tides, and cannot 
Engineer. remove ,l except in very fine weather. At Rinvyle 

about 30 per cent, of the work was completed at the 
end of the year. The district engineer reports that 
there is every reason to bo satisfied with the progress 
made and the quality of the work, as well as the 
manner in which it has been conducted by the super- 
intendent. The works at Burton Port have been 
satisfactorily completed. Bunatruhan and Poolhurrin 
are practically so ; and at Ballysaggart about 50 per 
cent, of the work has been done. I am glad to be 
able to report that only at the last-named pier was 
there any damage (worth speaking of) done by the 
sea dining the construction of the works. The storm 
of the 2nd and 3rd March destroyed about 40 feet in 
length of partly finished work at the outer end of this 
pier. 

In the month of .Tune last a committee was appointed 
by the Government to select sites for the coustraction 
of piers with the same view as before stated ; and, on 
the 2nd of August following, the Relief of Distress 
("Ireland) Amendment Act was passed, empowering the 
Treasury to make grants in aid of such works to the ex- 
tent of £45,000, which sum was supplemented by con- 
tributions from various sources, by a further sum of 



£15,000 — making in the whole £60,000. The works 
wore kandedoverto this Board for execution as follows : 



Pirn and Harbour? tun 
orcr to Boar,l of Works 
Exooution. 


dod 

for 


Estimate. 








No. 


£ 


Contrac- 

tor.. 


Board of 


Total 

F-atiuiaic. 


1SS0. 












August, . 


9 


20,330 


7,400 


1,700 




September, 


12 


33,000 


4,130 


G,4 40 




October, . 






15.(350 


COO 




November, 


3 


1,070 


9,350 

1,200 


800 




December, 

1831. 


- 


— 


5,150 


6,1300 






January, 


- 


— 


— 


1,400 


1,400 


February, 


— 


— 


— 






March, . . . 


- 


— 


— 


COO 


GOO 




24 


55,000 


37,790 


1C, 990 


54,730 



A sum of £5,000 was allocated to the Harbour of 
Killala ; plans and specification were prepared, and a 
tender was received for that amount ; but the project 
was idtimately abandoned by the promoters. The 
money has since been allocated to other works, and 
the Treasury sanction for their construction was 
obtained on the 2nd instant. 

The following table shows the allocation of the pro- 
posed expenditure to eiich county in which works have 
been undertaken : — 





No 

U 


of Work, 
nd.rtakoa. 


Estimated Expenditure. 


No. of Mon Employed. 


Value of Work Executed up to 
Slat Marob, 1881. 


Total. 


Con- 


Hoard of 
Works 


Total. 


Contract. 


Board of 
Works. 


Total. 


Contract. 


Board of 
Works. 


Total. 


Conlraet 


Board of 
Works. 










£ 


£ 


£ 








£ 


£ 


£ 




3 




8 


2,050 




2,050 


4,707 




4,707 


713 




713 


Cork 


2 


1 


1 


4,230 


4,000 


220 


2,767 


2,707 




667 


C67 






4 


4 




15,800 


15,860 




7,724 


7,724 




1,497 


1,407 




Galway, 


7 


2 


5 


10,450 


3,050 


C.SOO 


12,855 


5.752 


7,103 


2,607 


1,523 


1,084 


K i.rry 


l 


1 




1.350 


1,350 




2,529 


25,29 




344 


344 




Muyo, 


5 


3 


3 


13,700 


5,G2& 


S,140 


17,148 


4,501 


12,647 


3,416 


1.431 


1,985 


Sliffo 


2 


2 


“ 


7,310 


7,310 


— 


6,027 


G.027 


“ 


1,187 


1,187 


— 




24 


12 


12 


55,000 


37,790 


17,510 


53,757 


29,300 


24,457 


10,431 


0,649 


3,782 



I may here observe that the value of the works 
stated to be executed at the end of the financial year 
exceeds the amount of expenditure as given by the 
accountant, as the latter does not include works executed 
by contractors but not certified ; nor the amount of 
unpaid labour on those works carried on under the 
Board. I am glad to be able to say that no serious 
damage has been done to any of the works handed 
over to the Board by the Fishery Piers Committee 
now in course of construction. The only one of these 
which has not been commenced consists of the excava- 
tion of a reef of rocks at Gerrahies in the county of 
Cork, estimated to cost £220. It would have been 
almost impossible to have executed this work during 
the winter. A clerk of works has now arrived there, 
and the works will be proceeded with at once. 

The Royal Harbours and some of the Fishery Piers 
•were visited during the year by Monsr. L. Meyer, 
First Assistant to the Chief Government Inspector 
of Harbours, Norway. Since then I have received a 
•letter from the Chief Inspector, Monsr. Oluf N. Roll, 
and also two volumes containing reports, plans, and 
estimates of the several works proposed to be executed. 
He says — 



upon the state of the several Fishery Piers which had 
been handed over to the several comities under the 
provisions of the Acts of Parliament 16 & 17 Vic., 
c. 136, and 19 Jc 20 Vic., cap. 37, in order that any 
repairs found to be necessary might be made under 
the provisions of the Acts, and employment for 
labourers be thus provided. 

The total number of piers handed over to the coun- 
ties was 122 : during the year works of maintenance 
were carried on in 12 cases as follows : — 



* Glandore, 


Do. 


Bantry, 


Do. 


* Castletown, 


Do. 


* Ballycrovane, 


Do. 


Rossroe, Galway. 




Errislannan, Do. 




* Maumeen, Do. 




* Kilcolgan, Do. 




* Cashla, Do. 





Giles’ Quay, Louth. 

*• Raughley, Sligo. 

The repair of those works has been completed during 
the year, except at Jvilcolgan and Coshla, where a 
small quantity of work still remains to be done. 
The total cost was £5,640. 

In two of those cases — Cape Clear and Glandore, 
in the county of Uork — the repairs really amounted to 
the reconstruction of a considerable part of the work, 
and cost £2,070 ; the works were of a similar nature 
at Errislannan, Maumeen, Kilcolgon, and Cashla, in 
In the month of January, 1880, His Grace the Lord the county of Galway, and cost £2,370. At Raughley 
Lieutenant directed the Fishery Inspectors to report in the county of Sligo (which cost about £650), & 
Printed image digitised by the University oiSouthampton Library Digitisation Unit 
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“ Wo have made surveys, plans and estimates, to the 
amount of nearly £1,500,000 for the improvement of about 
300 separate places on our coast, the greatest part of which U 
for our fishery piers. A Royal Commission has selected about 
2-20 works to be executed in the next thirty-live years to a 
total amount of £780,000 — two-thirds of which will be had 
on exported fishery products, and the other one- third from 
ihe ordinary public funds." 
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great part of the expenditure was incurred in clearing 
out the dock which had silted up. 

In the other five cases the works were those of ordi- 
nary maintenance, and the cost was .£550. The seven 
piers thus marked (f) were constructed under the 
direction of the Commissioners of Irish Fisheries, and 
the portion of the total expenditure thereon amounted 
to £1,020. The other five piers were erected by the 
Board of Works (who succeeded to the functions of the 
Fishery Commissioners), and the expenditure upon the 
repairs thereof amounted to the sum of £1,620. It is 
proper to observe that some other piers on which grants 
of public money had been expended, required repairs, 
but the twelve cases reported on include all in which 
any expenditure was required which it was considered 
would be of advantage to the Fisheries. 

Shannon Floods "Regulation. 

Meelick Cut. 



Engineer, and the work at Killaloe was begun on the Appendix B. 
1 3th September, following. A careful survey was ^ Mr 
made of the site and the present Weir, and a tem- Robert Man-’ 
porary store erected, and on the 30th of the same month ning, M. Inst 
I visited the place myself, selected the site of service C - E - Chief 
ground and block yard, and determined upon the En S ine ®r. 
■arrangement of the staging, temporary railway, 
machinery, <tc. 

On the 20th October, a consignment of plant and 
machinery used at Glandore Harbour, county Cork, 
was delivered, and on the 1st of December, the first 
consignment of iron-work was received from Messrs. 

Brettell, the remainder was delivered on the 28th of 
February, in the present year. The making of the 
concrete blocks was impeded by the long continued 
frost, but at the end of March, about one-half the 
number required for all the piers were made. The 
iron-work for the sluices at Meelick was delivered by 
the Contractor in the month of March. 



During the year about 90,000 cubic yards have been 
excavated from the new channel, chiefly in hard clay, 
containing a large quantity of boulders, but for a length 
of 600 yards the channel has been cut through solid 
rock ; its total length from the Shannon below Victoria 
Lock to the deep water at the Devil’s Elbow, will be 
as follows, viz. : — 

2,700 yards from lower end to site of sluices. 

450 „ to junction of branch channels. 

3,150 „ main channel, 150 feet wide. 

750 „ eastern channel to Devil’s Elbow, 60 

feet wide. 



Meelick, Rooskey, Tarmonbarry, Jamestown, and 
Athlone Sluices. 

Resident superintendents under Mr. Fitzgerald have 
been appointed at each of the above weirs ; plant, 
machinery and materials have been provided and for- 
warded, and the works at each of those weirs will be 
pushed on during the present year. 

The works have not as yet been commenced at 
Athlone. 

Clare Castle Quay, County of Clare 
( Lower Shannon). 



3,900 total length. 

The western channel will be 600 yards long and 
100 feet wide. The portion above the site of the sluices 
has only just been commenced ; below the sluices the 
following lengths have already been executed, viz. : — 

370 yards through clay and boulders, 100 feet 
wide to within 2 feet of the full depth. 

600 yards through limestone rock, 90 feet wide, 
full depth. 

300 yards through clay and boulders, 135 feet 
wide, full depth. 

400 yards through hard clay and gravel, 100 feet 
wide, full depth* 

1,670 

The expenditure during the year amounted to 
£10,575. 

The following table shows the maxi m um and average 
number of men employed per day during each 
month : — 



1880. 




ilex. 


Av. 


April, . 




. 354 


307 


May, . 




. 372 


308 


June, . 




. 320 


272 


July, . 




. 353 


295 


August, 




. 346 


282 


September, . 




. 306 


261 


October, 




. 320 


280 


November, . 




. 350 


283 


December, . 




. 403 


351 


1881. 


January, 




. 443 


355 


February, 




. 478 


356 


March, 




. 430 


360 



The average number per day for the whole year was 
308, hut for the four winter months it averaged 356. 

Sluices. 

Killaloe Sluices 

On the 6th day of August, 1880, the Board entered 
into a contract for the iron-work of the sluices at Kil- 
laloe and Meelick, "with Messrs. Brettell of Worcester. 
Mr. Maurice F. Fitzgerald, was appointed resident 
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Complaints having been made that the depth of 
water abreast of this quay had become insufficient in 
consequence of a larger class of vessels being now em- 
ployed in the trade than at the time the quay was con- 
structed, and as the bed of the river Fergus at this place 
was rocky, the sanction of the Treasury was obtained 
for the construction of a new wharf at a distance of 
about 200 yards on the down stream side, where the 
water was deeper. The works were commenced in 
July, 1880, and were continued in very severe weather 
during the entire winter. The approach road has 
been made ; for 100 feet in length of the foundation of 
the new wharf, piles have been driven down to the 
rock j 196 concrete blocks have been made, each 
weighing two tons, and measuring altogether 6,126 
cubic yards. 

On the 1 1th of October, while the men were engaged 
in excavating for the foundations of the work ; the 
bank for a length of 1 00 feet slipped, filling the pit and 
causing very considerable extra expense. I am glad 
to say that neither then nor since any accident occurred 
to any one employed. The total number of days 
work afforded was 5,100, or an average of about 25 
men per day for the whole time the works have been 
in operation. 

KUdysart Quay, County Clara 
( Lower Shannon) 

A shelter shed for passengers has been erected at 
this place during the past year, at a cost of £69. 

Bridges between Counties. 

Ytmghal Bridge, Counties of Cork and Waterford. 

I beg to annex report of Mr. S. A. Kirkly, c.E., 
engineer in charge of the work. The average number 
of men employed each day during the year was 71. 

The total amount certified as executed by the con- 
tractor is £18,462 10s. 

“ The year from March, 1880, to March, 1881, h.aa seen 
fair progress made in the work. At its commencement a 
large quantity of iron-work was on the ground, but the 
work of sinking cylinders and piles, and erecting the iron- 
work could not be considered as more than just began. 
The embankment on the Cork side of the river or causeway 
for the new bridge was, however, brought up to its proper 
ersity of Southampton Library DigitisatiEu Unit 
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Robert Man- 
ning, M. Inst, 
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Engineer. 



level, but the pitching was not more than one quarter done. 
The footing course which, from the nature of the case 
was the most troublesome part of the work was, however, 
mostly completed. 

“ The first 6-foot cylinder had been lowered into its place 
on the luth February, 1880, and had been provided with 
a pneumatic apparatus to enable the excavations to be done 
under compressed air — owing, however, to the great head, 
of water at high tide, there being tben 54 feet of water — 
the men suffered very severely, and indeed it became diffi- 
cult to induce men to work under such a pressure. \Ve 
therefore decided to use a digger, and on the 5th April it 
arrived, and was at once put to work. It worked very 
successfully, and has continued to do so. During the year 
eight cylinders'6 feet diameter have been sunk, and one 
more placed in position. These have gone down an average 
of 40 feet below the bed of the river, their lengths from 
the foundation to the underside of the bridge vary from 
84 feet to 75 feet. Six of these cylinders rest upon large gravel 
about from 2 inches to 6 inches in size. The other two 
arc on rock, the foundations for these two cylinders were 
very troublesome, as the rock was shelving and very hard, 
so hard that the diver had the greatest difficulty to remove 
it j however, after persevering and hard labour, the rock 
was chiselled level for the cylinder to rest upon. Seven of 
the cylinders have been filled with concrete, and the eighth 
is now being done. The method adopted is as follows : — 
The foundation inside the cylinder having been thoroughly 
cleared, a plug of concrete from 12 feet to 14 feet in depth 
is put in at one time by means of u skip with the usual 
movable bottom. As there would be a regular current of 
water passing through the plug as the height of the water 
varied inside and outside the cylinder at various states of 
the tide, and the cement would thus be washed out of the 
concrete. 1 had holes bored through the cylinder at low 
water, so as to keep the water at the same level inside and 
out, without the water passing through the concrete. 
After a fortnight the holes were plugged up. the water 
pumped out, and the rest of the cylinder filled in with 
concrete. In no instance did any water find its way through 
this concrete plug. Six of the cylinders comprising piers 
1, 2 and 3. were tested. A weight of 200 tons of cast iron 
was put on a single cylinder at a time, and left there for a 
month — careful levels were taken, and in none of them was 
there the sliuli lest settlement. In each of these cylinders 
has been embedded a large block of granite to carry the 
girders. 

“In the summer of 1879 some attempts to nut down 
the 1‘2-inch piles had been made, but with powerful screw- 
ing apparatus they failed to go more than about 10 feet 
without breaking — previous to this a series of very careful 
borings had been taken, which showed a great depth of 
very fine sand alternating with layers of quicksand. In 
April, 1880, another attempt was made with improved 
apparatus to got them down deeper. Screwing was tried, 
accompanied by the use of the sand pipe, and also by 
forcing a jet of water through the end of the pile, the pile 
being made open ended. The pile was sunk deeper, but 
could not be got down to the gravel without breaking. I 
reported these matters to the Board, and according to their 
instructions, on the 3rd J une, one of the piles which had 
been put down 1 3 feet was weighted with about 36 tons of 
cast iron, and on the 20th April was found to have gone 
down 2, s u inches. After again reporting to the Board, 
instructions were given to put these screw pipes not less 
than 10 feel or as far as they could be put without breaking. 
Since the time when these instructions were given in 
September, 1880, the screwing of the 12-inch piles hns 
gone on, they have been driven as far as possible, many 
breaking with the great strain. Tliero are now 8.0 piles put 
down out of 88. No accident has occurred to any one 
employed on the works, and the traffic has not been stopped 
except on the 21st September, from 6 a.m. to 3 p.m., to 
move the present draw-bridge to admit of the cylinders for 
the new draw-bridge being pitched. On the 24th January, 
1881, 1 received word that the ship “ Martha” had been 
wrecked. She contained cylinders and pile lengths, &c. 
She had been expected a month before. This caused a 
delay in the work as the ship containing iron in place of 
that wrecked did not arrive until the 19th March. 

“ Staging is now being erected to enable the first 200 feet 
girder to be put up. We expect to have all the 30 -feet 
girders in their places before long. 

“ The weather during the winter hns been much against 
making progress with a work like this in such an exposed 
situation. The staging for the now bridge as well as the 
old bridge ran a great risk on the breaking up of the 
ice in January. Boais’ crews were sent up the river 10 
miles to break up the large flouting masses of ice. At one 
time the old bridge was on the point of giving way when . 
the pressure of the ice was relieved with great difficulty.” 



Carrick-on-Su IK Bridge. 

Counties of Waterford, Tipperary and Kilkenny. 

The works at this bridge have been proceeded with 
vigorously during the past year. Of the total amount 
of the works contracted for, Mi - . Worrall, the engineer 
in charge, reports the value of those not complete ou 
the 23rd April last at the sum of £519. Some addi- 
tional expenditure, however, will be necessary in 
improving the gradient ou the County Waterford side 
of the bridge which will probably cost £500 more. 

Drainage Maintenance. 

Hind District, County Roscommon. 

Mr. Lynam having relinquished the superintendence 
of those works the Board entered into a contract with 
the Honorable Charles Crofton, on the 3rd day of 
August, 1880, for their completion for tho sum of 
£1,250. Work to the value of .£1,130 has been 
executed. 

Oranhill District, County of Galway. 

Mr. E. Townsend, who is in charge of this district, 
reports that the works have been completed with the 
exception of one drain which lie estimates to cost £32. 

Cappagh District, County of Galway. 

The works in this district are in charge of Mr. 
Mannix, c.e. The estimated cost of the maintenance 
works is £1,700, of which £431 12s. lOd. has been 
expended during the year. 

Gorteen District, County of Kildare. 

The works were commenced in this district on the 
13th October, 1880, and the progress since made has 
been satisfactory ; they were carried on by days’ 
labour, as the only tender received was about double 
the estimate made by Mr. Gray, c.e., who reported 
on the case. The amount already expended is £425 
4s. 5c?. — the amount of Mr. Gray’s estimate was 
£740. 

The works were inspected from time to time by one 
of the assistant engineers. 

Frankford District. 

The works of maintenance in this ease were com- 
menced and finished within tho year, at a cost of 
£620 — the estimate was 750. They were oarried on 
by days’ work, under the superintendence of Mr. 
James Kent, Clerk of Works, and were inspected 
from time to time by one of the assistant engineers, j 

Cahore District, County of Weafbrd. 

This district was reported on by Mr. James B. 
Farrell, c.e., and the Board entered into a contract 
with Mr. Matthew J. Saunders, on the 16 th of March, 
1881, for the sum of £1,600. The works will be 
proceeded with under Mr. Farrell’s superintendence. 

Kill District, County of Cavan. 

Report, plans, and estimates have been prepared in 
this case by Mr. James Brady, c.e. The works have 
not been yet commenced. 

Arterial Drainage. 

During the past year inspections have been made 
of the progress of the works in nine districts and certi- 
ficates have been issued for a gross sum of £43,342. 

Loans. 

Reports have been made in the following cases : — 

Sligo, Leitrim, and Northern Counties Railway. 

Bantvy Extension Railway, county Cork. 

Galway Harbour, county Galway. 

Wicklow Harbour, county Wicklow. 

Feenit Harbour, county Kerry. 

Kinsale Harbour, county Cork. 

Clare Slob reclamation, county Clare. 
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In the case of Feenib Harbour the Treasury having 
directed an inquiry u> be made on the spot, the Board 
requested the Secretary, the Accountant, and myself to 
undertake the duty. We arrived at Tralee on the 1st 
of March last and opened the inquiry in the Court- 
house, but adjourned it at the request of the 
promoters. 

We resumed it on the 5th of April, and upon that 
au d the three following days received a great mass of 
evidence, which has since been reported to the Board. 

In the case of Kinsale Harbour a survey lias been 
made, and the contract plans are nearly complete. A 
valuer has been employed by the Board pr eliminar y 
to acquiring the land : he has not as yet reported. 

I beg to annex report of Mr. Green, Assistant 
Engineer, who has from time to time inspected the 
Glare Slob reclamation works as advances in money 
were applied for: — 

“ The works were inspected four times during the year, 
riz. : April 20th, August 2-ith, December 8th and 9th, 
1980, and March 14th and 15th, 1881. 

“ Out of total length of main bank of 6,500 yards, 850 
yards were done before March 31st, 1880, and 4,500 yards 
more have been executed since ; the gap between the bank 
heads being only 1,150 yards on March 3 1st, 1881. 

“ The rate of progress varied from 40 lineal yards per 
week at the comencement to more than 190 yards per week 
as the works became more thoroughly developed. 

“ The average height of the bank is 2 feet above high 
water of ordinary spring tides, although some parts are 2 
feet below that level — the height when finished will be 8 
feet above it. 

“ The works are being carried out very vigorously and 
very substantially.” 

Railways. 

Inspections have been made of the following rail- 
ways under the “ Railway Clauses Act,” for the 



purpose of determining the dimensions of the several 
bridges and culverts for the discharge of water : — 
Donegal and Stranorlar. 

New Ross and Bally william. 

Limavady and Dungiven. 

Inland Navigations. 

A Royal Commission having been, appointed to 
inquire into the state of the inland navigations in 
Ireland, I was directed by the Board to prepare plans 
of the several navigations and to compile tables show- 
ing the dimensions of the several locks, navigable 
depth, <te., <fcc. : they have been forwarded to the 
Secretary of the Commission. X was requested to 
give evidence as to the state of the Ulster Canal, 
which I did on the 20th ultimo. 

In closing this report it is scarcely necessary to 
observe that the great amount and varied nature of 
the business transacted in this branch of the Depart- 
ment entailed an amount of routine work which it 
would be difficult to describe, and I may again, as I 
was permitted to do last year, pay a well-deserved 
tribute to the able assistance which I have received 
from all the officers placed by the Board under my 
direction : for the whole year they have ably and care- 
fully performed their duties — have given up their 
leave of absence without a murmur, and have been 
ready at all times to forward the public business in 
every way in their power. I am happy to say the 
result has been that no complaint has been made of 
the delay or neglect of any important duty, and that, 
so far as I know, none has occurred. 

(Signed), 

Robert Manning, M. Inst., c.e., 

Chief Engineer. 



Shannon Navigation. 



Extracts from the Report of Mr. James Merrick, Inspector of the Upper Division of the 
Navigation. For the year ending 31st March, 1881. 



The navigation course from Shannon Harbour to 
Spencer's Wharf in Lough Allen, 90 miles, is defined 
by 33 stone beacons, 297 iron or timber guide piles, 
and 54 timber or iron buoys. 

The ice on the Shannon last January (which was 
considered to be the greatest in amount for the last 
forty years), carried away four stone beacons, forty- 
seven guide piles, and fourteen buoys, which were 
replaced by new ones ; thirty-six buoys were displaced 
■and had to be remoored. 

Shannon Bridge. 

The toll collector’s house and office have been lime- 
washed, and timber work painted, and the approach 
roads to wharves were repaired. The timber roadway 
of swivel bridge was repaired. A new roadway will 
be required next summer, the old one being so much 
decayed. 

Atidone. 

The works at this station were maintained in good 
order. 

A quay wall was built at the east side of the 
river adjoining the Woollen Factory and Gas Works, 
325 feet in length, and 2,611 cubic yards of earth 
filling was required to raise the enclosed part above 
winter water level . Sixty-six lineal feet of sewer pipe, 
15 inches diameter, was laid, to connect the old town 
sewer, so as to discharge into the river; and 36 lineal 
feet of cast-iron pipes were added to the supply pipe 
to the woollen factory. Nine hundred and eighty- three 
•«ubic yards of stiff clay and boulders were removed by 
spoon dredging, to form a berth for coal boats to dis- 
charge cargoes ou tbo new quay at the Gas Works. 
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Lanesborougk. 

The toll collector’s office was limewashed and wood 
work painted, and the roadway of swivel bridge was 
repaired. 

The pump at this station which was much injured 
by" the frost in January, had to be taken up and re- 
paired. 

Tarmonbarry. 

The works at this station were maintained in good 
order. 

Some slight repairs were effected on the machinery 
of the swivel bridge. 

Claondrdk. 

The canal having been silted up so as to interrupt 
navigation (in July) between the Royal Canal anil 
Shannon, I got 205 cubic yards of fine sand and mud 
removed by spoon dredging. 

Three large larch piles were driven at the weir wall 
of Oamlin River to replace decayed ones,, to prevent 
trade boats being carried over in time of flood. Sixty 
perches of catch drain were scoured up. 

Rooekey. 

The lock-gates, lock house, and swivel bridge were 
maintained in good order ; the boundary drain was 
scoured up, and a new wooden entrance gate was 
erected on eastern embankment to replace an old one. 

Camadoe Water and Kilglaas Lake. 

The drainage cut between Kilglass Lake and Car- 
nadoe Water, in county Roscommon, has been cleared 
of obstructions by spoon dredging, and 1,315 cubic 
yards of hard clay and stones removed. 

;rsity of Southampton Library DigitisaKb&Unit 



Printed image digitised by the University of Southampton Library Digitisation Unit 



ArPBNDix R. 

Report of Mr. 
Robert Man- 
ning, M. Inst. 
C.K., Chief 
Engineer. 



Extracts from 
Report of 
Mr. James M. 
Merrick, 
Inspector. 




72 



APPENDIX TO FORTY-NINTH REPORT OF THE [1880-81. 



Appendix D. 



Albert Lode. 



Extracts from 
Report of 
Mr. Janies M. 
Merrick, 
Inspector. 



Tho lock-house has been limewashed and window 
sashes repaired. 

Two iron gates at Kilbride Bridge, leading to Canal 
Bank, were repaired with new iron bars. 

The navigation was stopped on the Jamestown 
Canal by ice, from 15th January to 3rd February. 



Carric/c-on-Shannon. 

The toll office at this station has been floored with 
tiles, to replace a decayed boarded floor. 

The windows, which suffered from storm in January, 
havo been repaired. 

The wharfs and approach roads have been repaired 
with fifteen tons of broken stones. 



below Drumleague Lock. Eight hundred and eighty- 
seven perches of boundary drain was scoured up at 
west side of canal bank, and 360 perches on east side. 
Thirty lineal yards of stake fence, four and a half feet 
high, was erected on east bank at Drumleague Lock 
to prevent trespass of cattle. 

Knockvicar and The Boyle Water. 

The lock-house has been liinewashed, wood-work 
painted, and the roof was repaired. 

The lock gates were tarred and the iron- work 
painted ; new foot-boards were erected on the lower 
gates. Fourteen guide piles have been erected on the 
Boyle Water, between Knockvicar Bridge and its 
junction with the Shannon, to replace those carried 
away by ice last January. 



Battle Bridge and Lough AUen Canal. 

The lock-gates and lock-houses at Battle Bridge and 
Drumleague were repaired. Two hundred and twenty- 
five cubic yards of silt was removed by spoon dredging 



General Slate of Harbours and Wharves. 

The harbours at Lecarrow, Dromod, and Drumsna, 
as also the Wharves at Camadoe Bridge, Kilbride,, 
and Drumshambo, on the Shannon, and Cootehall and 
Knockvicar on the Boyle Water, are in good repair. 



Report of 
Mr. William 
Molloy, 
Inipector. 



Extracts from Extbacts from the Report of Mr. William Molloy, Inspector of the Lower Division of the. 

Shannon and of the Maigue Navigations. For the year ending 31st March, 1881. 

Tho storms of the past winter have done some 
t riflin g injury to the western breakwater, which has 
been repaired and made good. A catchwater drain 
150 feet lineal has been made to divert the stream of 
water from the hills into the harbour, to assist the 
scour and keep the berths for vessels even along the 
quay wall. The top surface of the pier has been 
repaired with strong shingle from the beach, the three 
hoisting cranes have been cleaned and painted, and 



Shannon Office, Limerick, 

28th May, 1881. 

Sir, — I beg leave to submit the following report on 
the state of the works on the Lower and Middle 
Shannon, and also on the Maigue Navigation, which 
haye been carefully maintained during tho past year. 

Querrin Pier , Co. Clare. 



Tho pior and causeway are in good repair, the - thr » halk stays of red pine pro-rided and put 
wooden office on the pier has been coated with Stock- U P to securG t " e nve-ton cranc - 

holm tar, and one new bye-law board supplied. „ 

1 Kildysart Pier, Co. Clare. 



Kilrueh Pier , Co. Clare. 

The pier, harbour, and hoisting cranes are in good 
order and repair. The portion of the old quay, the 
land end, has been underpinned where necessary, the 
roofs of the store, shed, and office coated with tar, and 
one crane scraped and painted. 

Saleen Pier, Co. Kerry. 

The surface of this pier has been kept clean and 
repaired with shingle from the beach. 

The collector’s house has been repaired, lime- 
whitened, and two rooms papered, one bye-Jaw board 
supplied. 

Kilteery Pier, Co. Limerick. 

The works at this station are in good repair, no 
expenditure incurred during the past year. 

Foynes Harbour, Co. Limerick. 



A new waiting room 30' x 16' x 8' high with inner 
porch, door, windows, grate, chimney-piece, and bench 
seats has been built on the quay for the accommodation 
of passengers. The causeway has been repaired with 
strong shingle from the beach, and the sea-pavement 
made good where defective. 

Clare Harbour, Co. Clare. 

There is a steady good trade doing at this station in 
timber, coal, bread stuffs, and building stones. Mr. 
Drink water, the contractor for the embanking of the 
slob lands along the River Fergus, is doing a large 
trade here as he has steamers and barges conveying 
stones from the harbour to the works, for building 
and pitching face of embankment. The wharf has 
been repaired with broken stones, the berths for vessels 
made even, and all inequalities filled in with broken 
stones, so as to enable vessels to lie on an even keel. 
The collector’s house has been whitened, a new wooden 
wicket with piers put in front of the house. 



The traffic at this station is rather on the increase Limerick Navigation. 

and it is expected to become a very important one The lock-gates, canal banks, wharves, roadways, 
as a fishing station. Upwards of one thousand tons bridges, culverts, and boundary drains between, 
of mackerel have been landed here this season, and' Limerick and Killaloe, a distance of sixteen miles, 
forwarded by rail to Dublin and Waterford for the have been carefully maintained. Three sudden and 
English markets. unforeseen accidents occurred on the works during the 

The accumulation of silt in the harbour and at the past winter, which caused the traffic to be suspended 
outer end of the pier is still increasing, which affects from 18tli November to 16th December, 1880, a 
large vessels when entering the harbour, except at period of twenty-eight days, during which time the 
spring tides ; when they arrive at the neaps they have weather was most severe, constant storm, hail, end 
to remain in the pool for some days before they can rain. 

come alongside the quay to discharge their cargoes, The first was a sudden and unexpected breach in 
and the steamers cannot touch at the end of the pier the bog canal bank, between Newtown lock and Clon- 
except at high water iu consequence of this accurnu- lava, forty-five feet in length, fifty-six feet wide, and 
ktion. twenty-six feet deep, the stuff was driven out in large 
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turf lumps on the adjoining lands for a distance 
of 100 yards. There was no stuff convenient 
to make good this breach, the materials had to be 
carted over a mile in length along the canai bank, 
which increased the expense very much. There were 
forty-six men and fourteen horses daily employed for 
a period of five weeks at the repairs, the rere of the 
frmlr had to be sheet-piled for a distance of sixty-two 
feet to prevent the place from giving way again ; during 
the wet weather while carting along the soft bank 
several slips took placo while the water was off the 
level all which were made good, the north bank had 
to be raised eighteen inches high for a distance of 350 
yards, and the south side had to be raised to the 
same height for a distance of 150 yards. 

The second accident occurred at the same time to 
Clonlara lock, the lower sill and apron gave way, a 
new sill had to. be set and the apron or pavement 
therefrom reset. The bottom of the chamber being 
composed of light material, when the weight of water 
was run off it appeared very defective, and when the 
water was let in a portion of the bottom pavement 
gave way, which was afterwards made good by cement 
concrete. 

The third accident occurred to Park lock deep gate, 
the heel post on the south side split, and gave way 
from the pivot to the third crossbar, the gate had to 
be taken up, and a new oak heel post 23 feet long 
16 indies by 9 inches put in, two new cross-bars 
10 feet 6 inches, 9 inches by 9 inches, and newly 
sheeted with 2^-inch red pine, new balance beam, 
footboard, loggers, brackets and sluices fitted on same. 

The following works and repairs have been executed, 
vis. The roadway and wharf between Clare-street 
and the Grand Canal Company’s yard have been 
repaired with 59 cubic yards of broken stones, the 
cast-iron pillars, 28 in number, cleaned and painted, 
the towing paths have been repaired with 372 tons 
of strong gravel from Ardclooney river, 92 yards 
superficial of stone pitching, 354 yards superficial 
of sodding on slopes of banks, 2,610 perches lineal of 
boundary drains cleaned -up and deepened, the lock- 
gates, 25 pair in number, have been scraped, cleaned, 
the woodwork coated with Stockholm tar, and the iron- 
work painted, one half deep gate built and erected at 
Move’s lock 14 feet 8 inches high by 10 feet 3 inches 
in width, mounted with new ironwork, new loggers, 
sluices, footboards and brackets, and a new balance 
beam ; 12 new footboards, 9 loggers, 19 uprights and 
brackets, 11 sluices, 12 racks, 3 rollers, and 10 pinions 
have been supplied for the different gates. The lock- 
houses, stores and offices along the navigation, twenty- 
three in number, have been cleaned, repaired and 
lime-whitened ; the top coping of quay-wall at O’Brien’s 
Bridge has been underpinned and secured, and the 
accommodation aroh repaired. 

A large quantity of silt having accumulated in the 
tidal lock which prevented the gates from working 
freely, the chamber, 127 feet in length, had to be 
dredged, a small handy ton ton barge having been 
fitted up for the purpose, the silt and obstruction were 
removed, from several gates on the navigation which 
has facilitated the working of them very much. 
Thirty new wheelbarrows, 20 handbarrows, new hand- 
cart and truck, 6 sheet-iron water scoops, 2 new 
wooden framed dredging winches, 2 dozen scraper 
bandies, 2 dozen pick handles, 1 long graduated 
sounding pole 28 feet, and a new railing, 18 feet long 

feet high for office have been made for the different 
works on the navigation. 

Plaesey Bridge. 

Tliis bridge which crosses the River Shannon from 
Blassey Mill in the county Limerick, to Annabeg lock 
in the county Clare, is 500 feet long by 8 feet wide, 



winter. The defective parts were renewed with 12 Afpskdix B. 

uprights, 7 feet long by 13 inches square, let into metal H . 

castings which weighed 2 tons 2 cwt. 3 qrs. 20 lbs., Bepwi of 
the castings were let down on the heads of the piles Mr! William 
to low water, and the new uprights secured in the Molloy, 
sockets, with 96 |-inch bolts, 14 inches long, the bridge l n8 P ector - 
had to be raised with screw-jacks and seven new cross- 
heads, 7 feet long by 13 inches square, were put in, and 
firmly secured. 

The remainder of the bearers were strengthened 
with 24 diagonal braces 8 feet long 6 inches by 3 inehes, 
firmly spiked to the uprights. 

The foot bridge over the waste sluice from Plassey 
Mill has been renewed by 2 gird el's 15 feet long, 

7 inches by 6 inches, and covered 13 feet long with 
1 4-inch deals. 

World's End , Co. Limerick. 

The roadway to this pier was repaired with 36 tons 
of strong gravel, and 30 square yards of stone pitching 
secured and mado to the good down stream side of 
weir wall. 

Ardclooney River, Co. Clare. 

This river continues to be a sourceof annual oost and 
annoyance, as the autumn and muter floods bring 
down large quantities of shingle and gravel from the 
Clare mountains, the chief part of which is trapped 
above the towing-path, and prevented from being 
driven into the navigation course. The succession of 
heavy floods during the past year brought down rather 
an unusual quantity of this gravel, 4,590 cubic yards ' 
have been removed by horses and carts to the spoil 
bank, and 820 tons dredged with bag and spoon, 

140 yards superficial of sodding to support gravel, 

80 yards superficial Btone pitching to supportboundary, 

900 perches of boundary drains cleaned and deepened. 

The Black river which enters the Shannon above 
O’Brien’s Bridge has been scoured and deepened, 200 
yards long 18 feet wide and 3 feet deep. 

Killaloe. 

The collector’s, caretaker’s, and store houses have 
been repaired and lime-whitened, one hopper barge 52 
feet long thoroughly repaired, and coated with Stock- 
holm tar. On examination the bottom of a second 
barge having found to be sound, a new framing was * 
built on it, this barge is 52 feet long, 1 3 feet beam and 
5 feet 6 inches deep, the hopper is 23 feet long, and 
1 1 feet wide, 40 now uprights for sides 5 feet 6 inches 
long, 6 inches by 6 inches, 10 angle bents for ends, 

19 uprights for hopper, 11 crossbeams for deck, 8 new 
timber heads, and the sides and ends sheeted with 
2^-inch red pine. All seams caulked three threads, 
and paid off, the entire coated with Stockholm tar ; 
those are excellent good boats, capable of carrying 
40 tons burthen. Two small boats liave been repaired 
and painted. 

Scarriff and Tomgraney Quays. 

The trade to Scarriff has increased considerably tliis 
time i>ast, the Grand Canal Company have opened 
communication with the station, and are sending a 
steamer there daily. A new goods store, forty feet 
long, twenty feet wide, and eight feet high, has been 
built for the use of the company. The Waterford and 
Limerick Railway Company are plying a new steamer 
there also with goods and passengers. The quay has 
been kept clean and repaired, and the river dredged 
where any obstruction existed, 7 guide piles have been 
driven to define the sailing course which is very 
intricate and difficult, owing to the numerous windings 
in the river. The quay at Tomgraney is in good repair. 



constructed on whole balk piles, 14 inches square, the Mount Shannon Pier , Co. Galway. 

bridge was erected in 1844, and never renewed since, 

tlie heads of the piles to low watermark became The pier at this station is in good repair, no ex- 
defective, and would be unsafe to let it stand for the penditure incurred during the year. 
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Portumna, Co. Galway. 

The -wharf, at this station has been repaired with 
thirty tons of broken stones, the wooden office re- 
paired, the roof coated with tar, and the interior 
painted. The top sheeting of the swivel bridge has 
been repaired and the machinery adjusted. 

Those repairs will be sufficient until it is thoroughly 
sheeted next season. I have part of the materials 
prepared for the work. 

Medick. 

The numerous leaks which have appeared in the new 
canal banks from time to time have been carefully 
staunched with well-tempered puddle. The deep gates 
of Victoria lock are becoming defective and will have 
to be renewed very soon, the rollers have been ad- 
justed and six new brasses put in. The small barge 
used for drawing material for the repairs of hanks has 
been repaired. A new water-gauge has been fixed at 
Meelick weir-wall. The toll-house was lime-whitened 
inside, and the stores aud out-offices repaired. 

Cloonaheenogue CaTUtl, King's Co. 

The lock-house has been repaired and lime-whitened 
and the woodwork painted, the lock gates have been 
scraped and. tarred, the surface of the canal bank has 
been repaired, and 460 perches of boundary drain 
scoured. 

Banagher , King's County. 

A new wooden office has been built for this station, 
the quay has been cleaned and repaired, the collector’s 
house has been repaired, pebble-dashed on tlie outside, 
and the interior lime-whitened. 



Shannon Harbour, King's Co. 

The ferry boat at this station has been thoroughly 
repaired, sides and ends thoroughly sheeted with red 
pine, and bottom caulked, new trippers and battens 
crossbearers and chocks. The boat is now in good 
working order. The approaches to the furry have been 
gravelled and the landings deepened. The wooden 
bridge has been repaired and battens spiked on foot 
way. 

General Navigation. 

The necessary guide piles, twenty-two in number 
have been driven to define the sailing course in time 
of high water between Shannon Harbour and Lough 
Derg, eight iron buoys taken up, painted, swivels and 
chains examined and replaced on shoals, during the 
heavy westerly gales and the drifting of ice several 
of the buoys on Lough Derg were displaced, those 
driven ashore were recovered, cleaned, painted, and 
replaced, six stone beacons pinned and lime- whitened. 

River Maigue Navigation. 

The heel plate of the swivel bridge after the severe 
frost broke in three parts, a new pattern made, and 
casting set in the framework and side sheeting, the 
machinery cleaned and painted one coat in oil, the 
whole is in good working order. The collector's house 
has been lime-whitened. 

I have the honour to be, sir, 

Your obedient servant, 

William Molloy. 

The Secretary, Board of Public Works, 

Custom House, Dublin. 



Report of Mr. Robert Adams, Inspector, on the State of the Ulster Canal and Tyrone 
Navigation. For the year ending 31st March, 1881. 



Coalisland, 7th April, 1881. 

Sir, — Pursuant to your circular letter of the 19th 
ult., I beg to report for the information of the Board, 
that the works executed on the Tyrone Navigation and 
Ulster Canal during the past year, have been limited 
to the repairs of maintenance. 



Tyrone Navigation. 



This Navigation has been maintained in good order 
during the past year, and no expenditure has been 
incurred further than what was necessary for its 
maintenance, viz., repairs of 1,410 perches of towing- 
path (which is also a turnpike road) ; scouring and 
cleaning out five hundred perches of boundary drains, 
sodding and forming broken-down parts of canal banks, 
repairs of roadway of wharf and quay, one new heel-post 
deep gate No. 6 Lock, and new swing beam, breast 
gate No. 7 Look, repairs of foot-boards, <fcc. ; scraping 
and cleaning the gates of seven locks, and coating them 
with prepared tar > pinning and pointing the walls of 
seven lode chambers with cement ; dragging and re- 
moving weed out of the canal ; cleaning and removing 
300 cubic yards of silt out of basin. Lime-washing 
boundary walls of stone-yard and wliarf, and repairs of 
Regulating Sluice Keeper and Lock-keepers’ houses. 



Ulster Canal. 



From Charlemont to Monaghan , 25 miles. 



boundary drains, removing weeds out of the canal, the 
removal of shoals whieh formed in the bed of the canal, 
at the several points where the natural feeders dis- 
charge into it ; repairs of Nos. 2, 3, 4, 5, 6, 7, 9, 10, 
11, 12, 14, 15 and 18 lock-gates, and cleaning and 
coating them with prepared tar ; repairs of three lock 
houses, graving dock, and walls of stone yard at 
Charlemont; repairs of Caledon stones and erection 
of new flood-sluice at Middleton ; and 1 00 perches of 
new wire boundary fences in the townlands of Ard- 
gonnell and Killeef. 



From Monaghan to Clones, 14 miles. 



The works of repair executed on this division of 
the line of canal, were the repairs of Nos. 21, 22, 23, 
and 24 lock-gates, and scraping and coating them with 
prepared tar, repair of Carney’s Island Swivel Bridge, 
repairs of lock-keepers’ houses, the removal of shoals, 
where the natural feeders discharge into the canal, 
raising subsided portions of the embankments, cleaning 
out boundary drains, repairs of boundary fences and 
farm passes, making up and puddling broken-down 
parts of the banks, and staunching leaks. 



From Clones to Lough Erne, 7 miles. 



The repair's executed on this division of the canal 
during the past year consisted principally in raising 
subsided portions of the canal banks, staunching leaks 
in the embankment, sodding and puddling broken- 
down parts of the canal banks, repairs of boundary 
fences and ^ jiarm passes, scouring and cleaning out proper level. 



The repairs on this division were the raising of 
subsided portions of the canal banks, staunching leaks, 
making up and puddling broken-down parts of the 
banks, raising and repairs of fences, repairs of farm- 
road passes, cleaning out boundary drains, removing 
shoals out of the bed of the canal and weeding it, 
repairs of Gortnacarrow Lock-house, and painting 
White-Hall, Drumsloe and Edergoole timber bridges. 
The subsidence of the canal banks on this division 
require constant care in maintaining them at the 
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I am happy to say, notwithstanding the recent 
reduction of freight and tolls, on the Great Northern 
Railway and Lagan Canal, this navigation is now 
showing uuinistakeable signs of tho restoration of the 
trade. 

Quiglough Reservoir. 

The feeder from the reservoir to the summit level 
(12 furlongs in length) was all cleaned up, and banks 



repaired, all the other embankments, boundary fences, 
occupation bridges, sluices, and weir on the River 
Blackwater have been maintained in good order. 

I have the honour to be, sir, 

Your most obedient servant, 
Robert Adams, o.e. 

The Secretaiy, 

Board of Public Works. 



Report of 
Mr. Robert 
Adams, 
Inspector. 



Extracts from Report of Mr. P. J. Dodd, Superintendent, on the State of the Lower Boyne 
Navigation. For the year ending 31st March, 1881. 

Lower Boyne Navigation. 



Extracts from 
Report of 
Mr. P. J. 



Dodd, Super- 
intendent. 



Drogheda, 8th April, 1881. 

Sir, — I beg to submit annual report on the state 
and progress of the works on the “ Lower Boyne Navi- 
gation” for the year ending 31st March, 1881. 

River Wall, Bcdlsyrove. 

The dry stone facing of this wall stood the tides of 
the year very well, but the surface of towing-path 
for fully half a mile in length was very much cut up 
and injured by the high tides during the winter, the 
storms and the ice floes, it has been got into form 
again, and is now being gravelled where required. 

Oldbrid'je Station and Lock-house. 

The breast gates are first-class, but the tail gates 
of lock are in need of repair, and require a couple of 
new balance beams. 

Oldbridge Guard Lock-gates. 

These gates require some repairs to sluices and 
also to the sheeting. 

Stalleen Station and Lode-house. 

These gates ai'e in pretty fair order. Some of the 
sluices require repairs and adjusting. The house is in 
fair repair. 

Stalleen Guard Lock-gates. 

These gates require a couple of new mitre posts, 
and some ocher repairs. 

Bros Station and Lock-house. 

The breast gates are pretty good, but the tail gates 
are not sonud or strong, several of the cross rails 
having split in their lengths, they had to be clasped 
together with iron straps, and bolts and nuts, in four 
cases, the house is in fair repair, but the clay floor of 



kitchen requires to be replaced by tiles, a couple of 
sashes are required for openings in back of bouse, 
and the top of kitchen chimney requires to be rebuilt. 

Bros Guard Lock-gates. 

These gates are in pretty fair order, only requiring 
some small repairs to sluices, &c. 

Rossnuree Station and Lock-house. 

These gates are in good working order, and the 
house is in fair repair. 

Mill Lock, Slane. 

The breast gates of this lock are in fair order, but 
the tail gates require a new mitre post, and some other 
small repairs. 

Castle Lock, Slane. 

The tail gates of this lock ai'e in first-rate order, but 
the breast gates must be veiy shortly replaced by 
new gates, the lock-house is in fair order; but kitchen 
requires a few slight repairs. 

The canals and river have been kept freed from 
weeds, back drains; the aquaducts have been well 
scoured and cleaned up where required, and the surface 
of towing paths repaired, and loaded up along canal 
where necessary. The lock-houses have been lime- 
washed where required during the year, and the under 
wood and projecting boughs and branches cut from 
fences and trees, where they obstructed the traffic for 
horses or boats. 

I have the honour to be, sir. 

Your obedient servant, 

P. J. Dodd, Superintendent. 

E. Hornsby, Esq., 

Secretary, Office of Public Works, 

Custom House, Dublin. 



Report by Mr. Edward H. Ajlcock, Harbour Master, on the Number of Vessels frequenting Report of 
Dunmore Harbour. For the year ending 31st March, 1881. h. Alcock, 

Harbour 



Harbour House, Dunmore East, 
March 31st, 1881. 

Sir, — I now make my annual report. 

During the year just ended there has been a con- 
siderable increase in the number of fishing boats 
frequenting our harbour. Throughout the summer of 
1880 we bad from 25 to 30 large cutters trawling 
in the deep off here — besides from 40 to 50 half- 
decked boats, yawls, <fcc., fishing within the headlands, 
and in the Waterford river, as the season advanced the 
number of cutters increased. Until at Christmas 
when we had up to 50 sail of these vessels in our 
harbour, and its capacity seemed to be the only limit 
to their number. The majority of these vessels 



remained fishing here throughout the winter, and 
did very well ; taking large quantities of turbot, sole, 
brifi, dory, cod, ling, hake, skate, &c. I may also 
mention the unusual fact that two very large sturgeon 
were caught, which, as well as nearly all the primer 
descriptions of frail, were sent to supply the London 
and Dublin Markets. Tho half-decked boats and 
smaller class of craft had also a good season, killing 
a fair average share of plaice, sole, gurnets, mackerel, 
and whitning, together with a more than usual 
amount of shellfish. During the autumn wo occa- 
sionally had several hookers from Dungarvan fishing 
long lines in the deep, some eight miles off the land, and 
wliich frequently brought in large catches of cod, ling, 
hake and eels. Towards the end of September, the 



Master. 
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ArrESuix B. herrings appeared off this coast, and several good hauls 

were made. They remninedforabout three weeks when, 

Mn°Edward aa usual, they took their way up the North Channel. 
H. Alcock, Altogether the past fishing season may be pronounced 
Harbour to have been a good one here, leaving cause for com- 

Mastcr. plaint to none except the Seine fishermen ; but these, 

owing to the mackerel not having struck in on the 
shore in sufficiently large quantities to suit then- 
calling, did not do as well as usual. 

The salmou fisheries in the Waterford and Ross 
rivers during the season of 1880 were not successful, 
the larger and better paying class of fish being very 
scarce, however, this to a certain extent was made up 
for towards the close of the season, when an unusually 
large quantity of peal was caught. The markets 
maintained a fair price fcrr fish, although having 
opened at 2e. 4.(1. per lb., and closed at lOd. The 
present salmon season (1881) opened under rather 
unfavourable circumstances, owing to the very wild 



weather at that time, and up to this, with the exception 
of three or four tolerably fair weeks fishing, is looked 
on as a bad one. The market opened at 2s. 6 d., then 
rose to 3s., and then gradually fell to the present 
price of Is. fid. per lb. 

Year after year our harbour is becoming more and 
more frequented by the fleet of mackerel boats — going 
to and returning from Kinsale. On the 1 8th of this 
present mouth we had from 50 to 60 sail of thorn 
lying windbound here together — as fine a class of 
craft, and manned by as respectable-looking and 
orderly crews as could be seen in any part of the world. 

I remain your obedient servant, 

Edward H. Alcock, Harbour Master, 
Dunmore East, 

Edward Hornsby, Esq., 

Secretary, Office of Public Works, 

Custom House, Dublin. 



Report of 
Capt. Henry 
D. Barney, 



Report by Captain Henry D. Burney, r.n.. Harbour Master, on the Number of Vessels frequenting 
Howth Harbour. For the year ending 31st March, 1881. 



Harbour Office, Howth, 

April 10th, 1881. 

Sir, — In reply to your letter of the 19th March 
last, I beg to inform you that during the past year the 
herring fishery has continued to decline showing a 
marked falling off as compared with the preceding 
year. About 17,000 mease of herrings were taken 
and sold at an average price of 27s. per mease. 

The boats employed show a decrease; Under all 
classes there were only 209 Irish boats ; Manx do., 
59 ; Scotch, 190 ; English, 239 ; making a total of 
697 boats as compared with 904 in the previous 
year. 



The yearly imports were as follows : — 

Ton*. 

Coals, . . 3,804 

Salt, . : 212 

Stone, . 100 

I consider that a bye-law rendering it compulsory 
on fishing boats to report themselves on their arrival 
is indispensable. 

I have the honour to be, sir. 

Your obedient servant, 

Henry D. Burney, h.h. 
The Secretary, Board of Works, 

Custom House, Dublin. 



Reference to Annexed Map. 



Royal Harbours. County Donegal. 



1. Kingstown Harbour . 


Maintenance. 


24. Bunatruhan 


. . Construction. 


2. Howth „ 


Maintenance and recon- 


25. Downie’s Bay 




struction. 


26. Mallin Beg 

27. Rannagh . 

28. Tawny 

29. Teelin 




3. Dunmore „ 

4. Donaghadee „ 

5. Ardglass „ 


Maintenance. 

Construction. 




Commercial Harbours. 


SO. Burton Port 

31. Poolhurrin 

32. Rallysaggart 




6. Clare Castle Quay 

7. Galway 


Construction. 
Report for Loan. 


• • ” 


8. Wicklow . 


» 19 


County Galway. 


9. Peenit 


» >9 


33. Bush . 


. . Construction. 


Fishery Piers and Harbours. 


34. Dooleen 


>9 


• County Clare. 


35. Glonnagevlagh 

36. Inishlackan 


9 . 


10. Gleninagh . 


Construction. 


37. Leenaun 


99 


11. Gowleen Creek . 




38. Oranmore . 


„ 


12. Gowleen Tullig . 


M 


39. Poolnadhu . 


• • >9 


13. Gowleen Ross 


M 


40. Roundstone 


» 


County 


Cork. 


41. Rinvyle 

42. Errislannan 


. . . Maintenance. 


14. Baltimore . 


Construction. 


43. Rossroo 




15. Dunmanus . 


„ 


44. Maumeen . 




16. Gerahie’8 Reef . 


„ 


45. Oashla 


99 


17. Mill Cove . 

18. Ballycrovane 

19. Castletown 


Maintenance. 


46. Kilcolgan . 


Cownty Kerry. 


20. Bantry 




47. Glusk 


. . Construction. 


21. Glandore 

22. Cape Clear, South Har- 


- 




County Mayo. 


bour. 




48. Glenlara 


. . Construction. 


23. Kieran's Harbour, Cape 


Construction. 


49. Lackan 


>9 


Clear, South Harbour. 




50. Leckanoy . 


99 
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fil. Mallaranuy . . Construction. 

52. Roonah ... „ 

53. Tonatauvolly . . „ 



54. Inislicrone . 

55. Pollnadivva 
50. Raughly 



County Sligo. 

. . Construction. 

. . Maintenance. 



57. Giles Quay 



County Louth. 

. Maintenance. 



Inland Navigation. 



58. Shannon 

59. Tyrone 

60. Ulster Canal 

61. Maigue 

62. Boyne 

63. Royal Canal 

64. Lagan 



Maintenance and floods 
regulation. 
Maintenance. 



Drainage Works under 26 & 27 Vic. 

65. Upper Inny . Inspection previous to advances. 

66. Stonyford . ,, „ „ 

67. Bride and Kilcrea „ „ „ 

68. Laracor . „ „ „ 

69. Tory Hill 

70. Rathangan . „ „ *• „ 

71. Suck • „ „ 



72. Ward River . Inspection previous to advance.". Appendix B. 

73. Ballyadaras . „ „ „ 

74. Bamakyle . n 

75. Garristown & Dclvin ,, „ 



Drainage 

76. Hind 

77. Frankford 

78. Oappagh 

79. Oranhill 

80. Gorteen . 

81. Kill 

82. Cahore 

83. Boley 



Maintenance. 

. Works in progress. 

. Report and plans. 

. Works in progress. 



Railways. 



84. New Ross <fc Ballywilliam Inspection (drainage). 

85. Limavady and Dungiven „ „ 

86. Donegal and Stranorlar . „ „ 

87. Sligods Northern Counties Inspection (loan). 

88. Bantry Extension . „ n 

Bridges between Counties. 

89. C'arrick-on-Suir . . In progress. 

90. TToughal . . . ,, 

Miscellaneous. 

91. Clare Slob Reclamation. 

92. Knocknagaskel Landslip. 
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Landed 
Property Im- 
provement 

well as affording employment at a time so mucli needed, 

especially during the past winter, when they were Inspector 
the means of preventing many of the labouring class uoDort* 
from seeking relief. * 

The unsettled relations existing between landlord 
and tenant have, in some coses, hindered the progress 
of the works, and deterred applications for new loans, 
which, as soon as matters are amicably arranged, will 
I have no doubt be made, the system becoming more 
generally known to landed proprietors, and the 
benefit so apparent. 

I have much pleasure in testifying to the favourable 
working of the Act in my district. 

And am, sir, your obedient servant, 

Rd. O’Brien Smyth, Arclit. Assoc. Inst., C.K.I. 



The Secretaiy, Office, Public Works. 



Landed Property Improvement. — Inspectors’ Annual Reports, 1880-81. 

Counties of Dublin, Wicklow , Kildare, Louth , arul 
eastern portion of Meath. 

2, Kenilwortk-square, Dublin, 1st May, 1881. 

Sin, — Agreeable to your communication of the 23rd 
ultimo, requesting me to furnish the' annual report 
on the working of the Land Improvement Act 
throughout the above named district, in which I act 
as inspector. I beg to state, for the Board's informa- 
tion, that during the year ending April, 1881, I made 
twenty preliminary, and 117 progress inspections ; 
reporting upon 112 loans ; setting forth and specify- 
ing for an outlay of .£6,720 on Land Improvement 
Works, and certifying for an expenditure of £24,863 
13s. 2d., of which sum £13,029 18s. 4 d. was laid out 
upon Land Improvement Works, comprising — open 
main and thorough drainage, construction of farm 
roads, fences, levelling, reclamation of waste lands and 
planting, and £11,833 14s. lOd. upon building works, 
including the erection of farm dwelling-house3, farm 
offices and labourers’ dwellings. 

Of the 137 inspections made, the apportionment to 
each of the counties above named, were: — Three 
preliminary and thirty-eight progress in the county 
Dublin ; three preliminary and twenty progress in 
the county Wicklow ; four preliminary and thirty 
progress in the county Kildare; three preliminary 
and ten progress in the county Louth; and seven 
preliminary and nineteen progress in the eastern half 
of the county Meath. 

The works have been in all cases, I may say, sub- 
stantially and well carried out to the satisfaction of 
the parties interested, under the personal supervision 
of the seveqal proprietors or their agents, the money 
advanced being fairly expended upon the various im- 
provement works, the benefit derived therefrom, in a 

pecuniary point of view being very considerable as 
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Counties oj Down and Donegal anl part of 
Londonderry. 

Dunfanaghy, May 7, 1881. 
Sir, — I n accordance with your directions that I 
should forward a report on the working of the Land 
Improvement Act in my district, I beg to submit the 
following observations : — 

My district comprises the counties of Donegal and 
Down, with an occasional inspection in the county of 
Londonderry. I have, however, to observe that, 
owing to the vastly increased ap plication for loans in 
the county of Donegal during tire past winter, your 
Board employed a number of additional inspectors, 
and thereby relieved me of the duties which I would 
otherwise have had to perform, and has limited the 
material for such report as is now required of me very 
much. 
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The most important works in my district, in county 
Donegal for the past year are those being earned out by 
the Messrs. Musgrave at Carrick, by the Earl of 
Leitrim, on his estateinthe barony ofKilmacrenan; by 
Colonel Montgomery, near Raphoe, and by Mr. Boyd, 
of Ballymacool, near Letterkenny. In the county 
Down, the principal works which I inspected are being 
carried out by Mr. Montgomery, of Greyabbey ; by 
Lords Bangor and De Ros at Strangford ; by Colonel 
Ford, of Seaford ; and by Sir Thomas Bateson, near 
Belfast. The Messrs. Musgrave have expended close 
on £6,000 in drainage, fencing, road-making, and 
reclamation on their property recently purchased in 
the county Donegal, and thereby afforded to the people 
a good deal of much-required employment in that 
wild and densely-populated locality. The money the 
Messrs. Musgrave have thus disbursed has saved that 
district from much destitution which would otherwise 
certainly have prevailed, while at the same time they 
. have enhanced the value and civilized the appearance 
of their wild but most picturesque estate. On Lord 
Leitrim’s estate the works principally consist of 
thorough drainage, fencing, and road-maldng, and open 
main drainage over considerable areas of cut-out bog. 
From six to seven hundred men were employed during 
the greater part of the past winter on works which, 
no doubt, will hereafter benefit the estate, but which 
appear to have been undertaken more with the object 
of providing employment for the destitute poor than 
with the view to immediate return, as the lands 
operated on ore not of an encouraging character. Mr. 
Boyd, of Ballymacool, became responsible for loans 
to a considerable amount for his tenantry, who have 
entered into equitable arrangements with him for the 
repayment of the interest. The amount has been most 
judiciously expended, aud while a considerable amount 
of employment was afforded, the tenants, on whose 
lands the money has been expended, will derive imme- 
diate and ample benefit for the outlay incurred. In 
like manner Colonel Montgomery obtained loans for 
his tenantry, and a vast amount of subsoiling and 
thorough drainage have been earned out thereby. 
I regret to say that on some estates, the owners of 
which avail themselves of the very advantageous terms 
on which loans were offered by yonr Board during the 
past winter, the tenantry declined to expend portions 
of these loans on the lands in their occupation, ground- 
ing their objections on the plea that they feared the 
interest would be continued to be charged in the shape 
of an increased rent after the interest on the loans 
should .be paid up ; they have thus deprived themselves 
of an opportunity which may not occur again for 
obtaining the means of vastly improving their hold uigs, 
deterred by an suppositious fear, a fear which, even 
if well founded, in my opinion, should not have 
influenced them, for the benefit they would have 
derived from the improved lands would have more 
than tenfold repaid them for the small amount of 
interest they might have been called upon to continue 
to pay. A number of loans have been obtained in my 
district in the county of Donegal, by what I may term 
“Peasant Proprietors," in amounts varying from one 
to two hundred pounds, the recipients being chiefly 
tenants who purchased from the Irish Ohuroh Tempo- 
ralities Commissioners. Many of these loans were 
carried out undei other inspectors ; but th ose that came 
under my cognizance were judiciously expended, and I 
have no doubt that the results will lie highly satisfac- 
tory. With this class of operators, however, I have 
found considerable difficulty in having the work carried 
out in accordance with the specifications. As a rule 
the farmers who obtained these loans do not believe 
in deep drains, nor in having them discharged into 
sub-mains, and in some cases the instalments advanced 
iu accordance with your usual custom were, in the first 
instance, applied towards liquidating some, perhaps, 
pressing claims, and considerable disappointment • 



of the parties themselves that your inspectors should 
be exceedingly particular in dealing with this class of 
small loans, and in insisting that the specifications 
should be rigidly adhered to. The works in the county 
Down, under my inspection, do not call for special 
remark. They are the continuation of works mentioned 
in my former report. Lord Bangor still continues to 
become responsible for loans for tenant-farmers iu 
enabling them to build farm-houses and offices which 
in my opinion, is a most valuable way to assist the 
tenantry of an estate. Lord De Ros has carried out 
some very efficient drainage on Ins demesne land, and 
Colonel Ford has nearly completed the large arterial 
works which are being carried out on his estate. I 
have been much engaged during the past year in 
inquiries under the Drainage Act, 2G &. 27 Victoria 
cap. 88, an Act for the formation of drainage districts 
— which, as you are aware, are chiefly confined to 
arterial drainage works. It lias always occurred to 
me, in inspecting those districts, how very desirable ii 
would be if Drainage Boards should he enabled to com- 
plete reclamation of the district operated on by works 
of thorough drainage and sub-soiling. In many 
instances the tenantry on the adjoining lauds are 
unable to execute the required improvements, aiul thus 
to benefit themselves by the increased facilities afforded 
by the arterial drainage in the neighbourhood. I do 
not know of any way in which money could be more 
reproductively expended. There are many thousand 
acres in the districts referred to crying out for tins 
judicious outlay. 



I have the honour to be, sir, 

Yonr obedient servant, 

Edward Murphy. 



The Secretary, 

Board of Works. 



Comities of Antrim, Londonderry , Tyrone, and Armagh. 



t was 

expi-essed when your inspector declined to recommend 
further instalments until the first amount had been 
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Drumglass House, Dungannon, 
April 7th,' 1881. 

In compliance with the request contained in yonr 
communication of March 12 th, I now submit the 
following annual report for the information of the 
Commissioners of Public Works, on the working of 
the Land Improvement Acts for the year 1880-81. 

During the past twelve months and up to the pre- 
sent date, I have made twenty-nine preliminary and 
seventy progress inspections. This will show a marked 
increase for drainage, farm road making, fencing, and 
shelter plantation ; and during this period a number 
of loans in this district have been worked up and 
closed in a most satisfactory manner, affording remu- 
nerative returns to the owners or tenants. 

Buildings, which include farm residences, farm- 
yard buildings, labourers’ dwellings, «tc., are not in- 
spected until the first instalment has been fully ex- 
pended. In the counties Antrim, Armagh, London- 
derry, and Tyrone (which comprises my district), pro- 
prietors as well as tenants are availing themselves of 
the benefits conferred by the Land Improvement Acts, 
and the increase for drainage and other loans are now 
very perceptible, and are applied for, generally speaking, 
for useful and paying purposes. I have no further 
remarks to make with regard to the district committed 
to my charge, except to state that all the works I have 
inspected (with only one solitary instance) are giving 
satisfaction to the proprietors, and are being (I > u,i y 
say) in every instance, well carried out. 

Labour is much more easily obtained, since last I 
had the honour of reporting, and the probability is 
that more drainage loans vail be sought for in Bus 
year than heretofore. 

I am, sir, your obedient servant, 

Thomas S. Irwin, 

Civil Engineer 




1880-81.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



79 



Counties of Cavan, Fermanagh, Leitrim, Monaghan, 
Sligo, western half of Meath, and Westmeath. 

31st March, 1881. 

Pursuant to the Board’s directions to furnish a 
report on the working of the Land Improvement Acts 
in the above district during the year ending on this 
date, I beg leave to forward the following statement. 

During the year past I made 142 inspections, being 
sixty more than were made in tire same district on any 
previous year. Twenty-six of these were preliminary 
inspections of lands on which it was proposed to ex- 
pend a sum of £10,190 on improvements, chiefly con- 
sisting of drainage and fencing ; and 116 were made 
to works in progress, on which I certified to an expen- 
diture of £27,689 5s. 6 d. 

Of the 116 progress inspections thirty-two were 
made to buildings, on which I certified to an expen- 
diture of £9,938 2a. lid., and eighty-four were to 
works of general land improvement, on which I cer- 
tified to on expenditure of £17,751 2*. Id. 

Besides these works inspected by me other works 
were done within this district under the Relief Acts, 
and were visited by special inspectors. 

Within the last couple of months a change has been 
made in the district under my care ; bnt I thought it 
better for this year to report only on the work in the 
counties included within my former district, in which, 
as the foregoing statement shows, there has been a very 
great increase of business. 



Robert J. Stirlixo, c.e., 



Inspector. 



Counties of Carlow, Queen's, Kildare, Wexford, Water- 
ford, Wicklow, and King's. 

Ballybar House, Carlow, 

28th March, 1881. 

Sir, — In accordance with your instructions dated 
the 12th inst., to send up the usual annual report of 
the working of the Land Improvement Acts in my 
district during the last year, I beg to state that it was 
in every way satisfactory. 

I made 132 inspections in the following counties : — 
Carlow 34, Queen’s 33, Kildare 21, Wexford 18, 
Waterford 11, Wicklow 4, King’s 3, and although 
most of them were progress inspections for the advance 
of further instalments, I feel great pleasure in being 
able to report that I very seldom had to find fault 
with the way in which the work was done, mid that I 
did not in any case find any deliberate intention of 
doing bad work or of misapplying the money. In fact 
I found it to be the general role that the landlords, 
tenants, and others interested used their best endea- 
vours to get the greatest possible quantity of good 
work done for the money. 

The most important works I inspected were the 
Duke of Leinster's drainage, farm buildings, and 
labourers’ cottages in Kildare ; Right Hon. H. Bruen’s 
drainage, Mr. Beresford's and Mr. Roche's farm build- 
ings, in Cailow ; Lord Lonsdowne's and Lord De 
Tesci’s drainage, in Queen’s County; Mr. Wandes- 
ford’s drainage and planting in Kilkenny; Captain 
Dame’s drainage in King's County ; College of Physi- 
cians’ drainage and planting in Waterford ; Sir J. 
Paul’s drainage in Wicklow. 

. The advantage of being able to obtain loans for drain- 
age at five per cent, is very highly appreciated, and 
I have the greatest confidence that when the present 
general depression and uncertainty as to agricultural 
matters shall have passed away, the number of appli- 
cations for loans will greatly increase. 

I am, Sir, 

Tour obedient servant, 



County of Longford. 

Newtown Bond, Edgeworthstown, 
26th April, 1881. 

Sir, — In accordance ■with your instructions of the 
1 4th ult. requesting me to furnish my annual report 
on the working of the Land Improvement Acts in my 
district for the past year. I beg to state that the 
works which have chiefly come under my notice were 
those connected with Relief Loans, which Imre afforded 
much necessary and valuable employment, and which, 
as far as I have seen, have been well earned out con- 
sidering the unskilled and often weak class of labourers 
whom the borrowers felt bound to employ. 

To several small proprietors and tenant-farmers 
these loans have been a great boon, and they have on 
the whole done the work fairly, and speak in hig h 
terms of the advantages they have derived therefrom. 

To the larger proprietors these loans have been pro- 
ductive of much good to themselves and their tenants, 
but some of the mast extensive works of this nature 
have not been referred to me for inspection. Amongst 
those that have been I may especially mention those 
on the properties of the late John L. O'Fermll, Esq., 
and Richard E. Fox, Esq., which have been carried 
out in a superior manner. 

I have made inspections in some isolated causes in 
the counties adjoining Longford in connexion with 
these loans, and, I may say, with the same good 
results. 

But little has been done under the ordinary Land 
Improvement Loans except carrying out those which 
had been already commenced, the principal of which 
is that on the property of Mis. Aiclulall, No. 7,906, 
for £14,000, on which the work over a large district 
is being executed in the usual excellent manner of 
those under the supervision of Mr. Bole. 

There has not been much building done during the 
last year, but some hum residences have been erected 
on the properties of Colonel Kin g-IIorman and 
Anthony Lefroy, Esq., and on the property of the 
former, at Newcastle, large ranges of offices reroofed 
and remodelled. 



I am, sir, your obedient servant, 

William Boxd. 



James Butler. 



County Tipperary. 

Riverston, Nenagh, 

April 4th, 1881. 

Sir, — I n submitting, for the past year, my annual 
report on the working of the Land Improvement Act 
in the district with whieh I have been so long con- 
nected, it may be neeessaiy, and not out of place, to 
refer to the state of the county as to “ distress and 
want of employment,” such as had not occurred since 
the earlier years, in whieh this very useful Act cam 
into operation. 

At the end of 1879, measures were taken to meet 
the tide of distress, which a succession of bad harvests, 
was breaking over the western and southern parts of 
the country; and unusual .facilities were offered to 
owners for obtaining loans, wherewith to employ the 
labouring class, and also improve their properties, at 
a very advantageous scale of repayment. 

In addition to the exertions made by the Board of 
Public Works, to meet the growing demand for 
“ work or food," the provisions of the Act for the 
« Relief of the Poor,” were extended, and powers 
given to the several Boards of Guardians, which in 
the months of February and March, 1880, and in the 
month of February, 1881, were freely adopted, and 
the distress and destitution pending, were in a great 
measure averted, without (in those baronies) having 
recourse to the Extraordinary Presentment Sessions 
offered by the Executive, which in former years, did 

L 



2 

Printed image digitised by the University of Southampton Library Digitisation Unit 

Printed image digitised by the University of Southampton Library Digitisation Unit 



Appexdix C. 

Landed 
Property Im- 
provement. 

Inspector, 
Annual’ ' 
Reports. 




80 



APPENDIX TO FORTY-NINTH REPORT OF THE [1880-81. 



Appendix C. little good to the people or to the country. Private This part of the country is thickly populated, and 

charity in 1879-80 also, to a very large extent, met were it not for the amount of employment afforded by 

Landed either the Board of Public Works or the these works, very great distress would have prevailed 

provement. Local Government Board could reach. in that district. 

I feel pleasure in being able to state, having been 
officially connected with both Boards, that the 
exertions made were attended with very satisfactory 
results all through the district with which I am deal- 



inspectors’ 

Annuli 

Reports. 



Some excellent planting has been clone by Mrs. 
Maria Coyle on her estate near Kiltimagh, in Mayo, 
and by Mr. Mecredy, at Recess, in Galway. 

Tbc question of bog reclamation being one which 



big; and that there was rather less suffering from dis- at present deeply occupies the public mind. I would 
tress, in the earlier months of both years, than came wish to mention two remarkable cases in my district 
under my notice in former years. of this nature. 

Consequent on the large increase in the number of In both instances, the high or maiden bog has been 
loans the cases referred to me, for inspection and dealt with — not the cut-away bog, the reclamation of 
report, have considerably increased — the total nu m ber which is a matter of daily occurrence, 
being 64, of which 45 were for drainage and reclama- The estates referred to are situate, one in the county 
tion of land, 17 connected with farm buildings and Galway, near Oughterard, the property of Jas. Scott, 
labourers’ cottages, and 2 for planting. To a consider- Esq., Ballina, the other near Bullinasloe, in the county 
able extent I found that a fair rate of wages was paid, all of Roscommon, the property of W. J. Hynes, Esq. 
those months of distress, and that no one who chose to The following is the method adopted : — Large open 
work, and was able, was unemployed, those not coming main drains are first constructed as outfalls for the 
under that class were relieved under the order of the district. The bog is then drained in the regular way, 
Local Government Board, and in this Union some with shoulder drains, which are very cheap, and 'if 



toork was found for Buch persons. 

None of the loans were to any very large amount, 
and were distributed very evenly over the district. I 
think that on Mr. Lator Cambie, Mr. Power Lalor, 
and on Mr. Bayley’s lands the largest number of men 
were kept in daily work. 

I had every reason to be satisfied with the way in 
which the several works were executed, and in only 
one or two instances did I feel called on to suggest 
that the remaining instalment of the loan should not be 
issued. 

As “ suggestions ” appear to bo called for on all 
sides, and as I have frequently adverted to the 
necessity of “ arterial drainage,” throughout the 
country, going about as much as I do, I have come to 
tho conclusion that this question, should be taken up 
by the Government of the country, who should under- 
take, by a compulsory legislation, such works, and 
compel the proprietors to pay for the works of each 
reclamation, or dispose by sale of the vast extent of 
land now nearly useless through the countiy. 



James. Jocelyn Poe. 



Counties of Galway, Mayo and Roscommon. 

26th April, 1881. 



Sin, — In compliance with the request of the Board, 
I beg to forward a report of the working of the Land 
Improvement Acts in my district during the last year. 

Within the period referred to, viz., from 22nd May, 
1880, to 26 th April, 1881, I have made reports — 
progress and preliminary — on works amounting to 
£43,440 7s. 2d. 

Of this sum, £27,824 10s. 1 Id., was for works 
actually carried out, and £15,615 16s. 3d. for projected 
operations for which loans were obtained. 

These works are divided into two classes, viz. : — 

I. Drainage, fencing, planting, reclamation, «tc., 
amounting to £41,643 13s. Id. 



properly constructed are quite efficient and permanent, 
after the surface is dry and levelled it receives a good- 
coating of lime and gravel, and is then treated in the 
usual agricultural manner, the first crop being rape. 

Lord Clonbrock has built a fine range of farm 
offices on his property at Pallas, and Mr. Joyce, of 
Mervue, a good comfortable dwelling-house on his 
estate near Galway. 

Some well planned cottages were erected by Captain 
Blakeney, of Abbcrt, and Mr. TJssher, of Eastwell. 
With the exception of the above cases, very little has 
been done in the way of building during the past 
year. 

The favourable terms on which loans for drainage, 
reclamation, and planting were granted, were not 
extended to agricultural buildings, and the consequence 
was, that these important and necessary improvements 
were totally neglected. 

The very large amount of work carried out during 
the past year in comparison with other years, results 
from the cheap rate of interest at which the loans for 
a limited period were procured in the scheduled 
districts, and considering the large area still requiring 
drainage and reclamation in this county, and especially 
in the western districts, and bearing in mind that the 
existence of a large population is solely dependent 
on the produce of the soil, would not the question of 
advancing loans for agricultural improvements to 
these needy people, on the most favourable and lowest 
possible terms, be well deserving the attention of the 
Legislature. 



I am, sir, your obedient servant, 

Edward Townsend, m.a., c.b. 



Coutny of Limerick, and portions of Clare, Tipperary, 
and Cork. 

Offices — No. 66, George-strcet, 

Limerick, 22nd March, 1881- 
Sir, — Agreeable to your circular dated 12th inst, 
directing me to furnish my annual report on the 



II. Offices, cottages, farm dwellings, amounting to general working of the Land Improvement Acts, ii 



£1,796 13s. Id, 

Some good specimens of open main and thorough 
drainage have been carried out by Mr. dasher, of 
Eastwell, Mr. Fallon, of Netterville, Mr. Redingtou, 
o. Kilcoman, Mr. Digby, of Moate, and Mr. O'Kelly, 
of Cooloo, on their estates in the county of Galway. 

Mr. Sebastian Nolan has also earned out important 
improvements on the estates of Major Nolan, m.p., 

and Thos. Henry Burke, Esq., situate near Tuam. ^ 

A. vast amount of useful work, embracing open fences, the removal of old useless ones, clearing land of 
main drainage, fencing, road making and planting, stones and recks, levelling the surface, top dressing, 
has been carried out by Mr. Martin M’Donnell, of and planting for shelter, and £6,358 2s. Id. upon 
Dunmore, on his large estates in Mayo and Ros- building works, including the erection of farm dwellmg- 
comnSpn. houses and farm offices, the improvement of existing 
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my district, for the information of the Commissioners 
of Public Works, I beg to state that during the year 
ending 31st December, 1880, I made fourteen pre- 
liminary and ninety-two progress inspections, re- 
porting upon ninety-three loans, and certifying for an 
expenditure of £19,887 Is. 6 d., of which sum £13,528 
18s. lid. was expended upon land improvement 
works, comprising open main and thorough drainage, 
the construction of farm roads, the erection of i 
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farm steadings, and the building of new and improve- 
ment of old dwellings for labourers. 

The total expenditure during the past year is in excess 
of that for the year 1879, by .£10,233 15s. Id., the 
outlay on land improvement works being £8,197 8s. 
Id. more than that in 1879, and on building works 
£2,036 7s. 6 d. 

I attribute this increase in the expenditure to the 
generally felt want of employment among the labour- 
fng and artisan classes, and the favourable terms upon 
■which land improvement loans were granted at the 
■beginning of the past year. 

With regard to execution I had considerable diffi- 
culty in several small loans which came under my 
notice in procuring the proper expenditure of the funds 
granted ; otherwise the works inspected by mo were 
fairly carried out. 

I am not able to report any change in the value 
of unskilled labour during the past two years. 

Towards the close of the past year, I notice a marked 
disinclination on the part of landed proprietors to 
borrowing any money under the Land Improvement 
Acts ; this I attribute to the unsettled state of the 
land question. 

Wm. Sidney Cox. 

M. Inst. C.E.L 



County of Cork. 

Cork, 21st March, 1881. 

Sir,— I n accordance with your instructions, I have 
the honour to submit the following details, as to the 
working of the Land Improvement Acts, in my 
district. I have made 132 inspections in the current 
year, 16 of which were of buildings, the rest being 
land improvement ; Borne being for very large sums 
granted to large proprietors, for the general improve- 
ment of the estates, and some small granted to tenant- 
fanners : — 

The chief work has been thorough drainage, which 
has been most extensive, fencing, road-making, liming 
or sanding land reclaimed, and some planting, the 
latter net at all as extensive as one would wish. 

The loans granted at the reduced interest have been 
oftheutmost advantage tomountaiuylandsparticularly, 
and the benefit of an additional dry field or two, to 
these farms will add much to the prosperity of the 
holders. 

Notwithstanding the great extent of the work, it 
has been generally executed in a most satisfactory 
manner, and with great benefit to the country at largo. 

I am, sir, your obedient servant, 

J. T. Cornwall. 



County Kerry. 

Askive Cottage, Kenmare, 

22nd March, 1881. 

Sir,— P ursuant to your instructions of the 12th 
inat., not received until the 18th inst., I havo to report 
on the general working of the Land Improvement 
Acts in this county for the last 12 months. 



I have no data enabling me to state what may have 
been the expenditure since 1879 in advances on loans 
at the reduced rates of interest or rentcharge except 
in the cases where I was ordered to report progress. 
My credit bills for 1880 amount to only £4,096 for 
buildings, and £6,064 10a. for land, and none of those 
buildings were on the favourable terms and conditions. 
I lfad only 12 orders to inspect from 1st June to 1st 
October. I do not know how many other inspectors 
were employed up to 31st July, 1880. The instal- 
ments issued from December, 1879, have been publicly 
stated at £51,000 for this county, and from all 1 have 
been able to learn, I think we may expect to hear 
that the loans in default in July last will not exceed 
20 per cent of the whole. 

There has been a vast deal of good done. The 
“ Relief Loans ’’ have escaped the evils of the labour 
rate works of 1846-47 better than I expected, because 
there was no interference with the employers. The 
mismanaged works are but few, and if there has been 
loss in so far there has been a spur given to land 
improvement which will be a great compensation for 
tlie partial distress of 1880, if we get peace to use it. 
Wherever the tenants have executed works by con- 
tract with the landlord, there has been no difficulty 
in dealings between the parties, and I have not heard 
of any case where such contracts have been disturbed 
by refusal of the tenants to agree to pay the rent- 
charge when it comes to be levied. Self-interest on 
their part secures good work. 

I think we have a good result after a great strain, 
but in reporting on the wox-king of the long list of 
Land Improvement Acts, commenced 34 years ago, 
I cannot help denying that they have succeeded in 
producing any improvement in the conditionand houses 
of the small fanners and labourers, and jiarticularly of 
the latter. 

As long as the - majority, of the people use their 
dwelling-houses for stables, cow-stalls, and piggeries, 
they are in a very degraded state. Some additional 
facility for borrowing for building farm offices is badly 
wanting, and would soon greatly diminish this great 
evil (a real grievance), and promote the civilization of 
those classes now stagnant. Those Acts will not create 
better dwellings for the labourers unless they are 
supplemented by some encouragement to build, such 
as a remission from local taxation for instance, and by 
restricting extravagance like what we have seen in 
labourers’ dwellings built hitherto under loans, such 
as those ornamental houses at Ardfert. Since the 
laud agitation set in there have been none others 
accounted for, and in the war of classes now engaged 
on the land question, the labouring class (the main- 
spring of all agriculture) is the most important and 
most wretched, the most deserving, and the worst 
treated, as to both land and dwellings at all events. 

The improvement of land by contract with tenants 
will increase henceforward under loans and for the 
future progress inspections. I would suggest that the 
tenement maps prepared in the Ordnance Map Office 
ought to be used, so as to ensure more correct mapping 
than what I have seen lately, and to save time very 
often in making extensive surveys of land marks, 
which were not in existence when the Ordnance map 
was engraved 40 years ago, for the purpose of laying 
down the lines of the new improvements. 

I am, sir, your most obedient servant, 

Henry Stokes. 
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Schedule — Showing the Loans in progress, the Amounts sanctioned, and issued by Instalment 
with the Date of the last Order to Issue, to the 31st March, 1S81. t8 ’ 



NORTHERN DISTRICT. 



County. 


Applicant. 


Amount 

sanctioned. 


Amount 


No. of 
Jn- 

utalmenls 






O 


s. 


d. 


£ 


, 


rf. 






Viscount Templetown, . 


7,000 


0 


0 


4,500 


0 




9 




Ditto, 


1,170 


0 


0 


!)20 


0 


0 


■I 




Samuel Smyth, .... 


255 


0 


0 


200 


0 


0 






Robert J. Montgomery, . 


1,100 


0 


0 


880 


0 


0 


4 




James S. Irwin, .... 


300 


0 


0 


300 


0 


0 






Lord Kobcvt Montagu, . 


1,205 


0 


0 


395 


0 


0 


2 




Ditto, 


205 


0 


0 


2u0 


0 


0 






The Rt. Hon. and Rev. William 


1,UOO 


0 


0 


1,1)00 


0 


0 


0 




Baron O’Neill. 


















Henry Adair, .... 


505 


0 


0 


400 


0 


0 


4 




The Most Rev. M. G. Bere-sfoul, . 


1,000 


0 


0 


ooo 


0 








Thomas U. H. J. Chambre, . 


1110 


0 


0 


100 










Joshua W. MacGeougb, 


205 


0 


0 


50 


0 


0 


1 




Alarlt Seton Sy'nnot, 


020 


0 


0 


3(10 


n 


0 


2 




C horles F.nsnr, .... 


800 


0 


0 


320 


0 


0 






Thomas Morris Hamilton Jones, . 


100 


0 


0 


20 


0 


0 


l 




Michael King, .... 


1,000 


0 


0 


000 


0 


0 






Sir F. W. Heygate, Bart., 


1,300 


0 


0 


780 




0 






Torrens M'Fetridge, 


200 


0 


0 


200 


0 


0 


5 




William Gilmore, .... 


200 


0 


0 


100 










Conolly T. M'Causland, 


1,000 


0 


0 


000 


0 


0 


3 




Hugh Anderson 


050 


0 


0 


520 


(] 


0 






James Acheson Lrle, 


300 


0 


(1 


300 


0 


0 






William Quinn, .... 


150 


0 


0 


00 


0 


0 






John and Tlio'mas Hart, 


COO 


0 


0 


480 


0 








Samuel John Keith, 


300 


0 


0 


300 


0 








Samuel Huzlett, .... 


100 


0 


(1 












Pierce Crosbie, .... 


400 


0 




»n 










Richard James C. Young, 


1,000 


0 


0 


200 


0 








Alexander M-Feeter, 


476 


0 










? 




John Archibald, .... 


175 


0 


0 


35 


0 


0 


1 


Doneoat,, 


A. J. R. Stewart, .... 


4,000 


0 


0 


1,500 


0 


0 






Ditto, 


0,750 


0 


0 


3,500 


0 








P. J. Doyne, 


100 


0 


0 


HI) 


0 








A. C. H. Stewart, .... 


1,01)0 


0 


0 


850 










A. J. R. Stewnrt, .... 


5,000 


0 


0 


1,500 


0 








Kop. of G. 0. Gore Wray, 


135 


0 


0 


50 


0 


0 






Sir S. H. Hayes, Bart., . 


1,500 


0 


0 












Francis Mansfield, 


100 


0 














Sir Snmuel H. Hayes, Bart., . 


1)00 


0 


0 


900 


0 








Froueis Mansfield, .... 


500 


0 


0 












Thomas Wylie, .... 


120 


0 


0 


80 










Lord Bishop of Derry and Radioe, 


200 


0 


0 


50 


0 


0 






ihQmas Butler Stouay, . 


300 




0 


180 


0 


0 






The Earl of Leitrim, 


1,000 


0 


0 


1.080 


0 








Ditto, 


105 


0 


0 


15(1 




0 






Ditto, 


200 


0 














Samuel Thompson, 


500 


0 


0 












Thomas Brooke, .... 


820 


0 






0 








Jane M. Doherty, .... 


40(1 


0 


0 


80 


0 








Robert Rogers, 


105 


0 


0 


30 


0 


0 


1 


Fsa&UNAOH, 


The Earl of Enniskillen, 


















J. Grey Vesey Porter, . 


2,040 


0 




1,200 










Adelaide H. F. Bloomfield, 


100 


0 


0 




0 








The Earl of Erne, 


300 
















J ohn G. Irvine and Elizabeth Irvine, 


















John Patterson, .... 


















The Earl of Enniskillen, 


520 








0 








The Earl of Erne, 


















Adelaide Hannah F. Bloomfield, . 


300 


0 














Thomas M. Hamilton Jones, 






0 












John Carlton M'Causland, 


















The Earl of Enniskillen, 


250 


0 


0 


250 


0 


0 


6 


'fcraos*, 


J. Y. Burges, .... 


















Guardian of Hugh Gore, 






0 












Thomas It. Baillie-Gege, 


1,280 


0 


0 












George S. Mansfield, 


100 
















George W. Vesey, . 


525 








0 








Charles G. B. Kennedy, 


















William F. Black, .... 


















William A. Gunning, 


















I he Duke of Abereorn, . 
















| Robert William Lowry, . 


1,600 














The Rev. John F. Maguire, . 
















1 James Greer, 
















Bernard Donnelly, 

Primed limine tliLMiisechh7-T‘hr - thTrrrr5Thr - <7f-S 


100 

Ttrt+tfH-FF 


0 


0 

+t- 


40 


0 

t->l- 


0 

-*+!■ 


2 



7 August. 1870. 

J2 November, 1873. 
-2 April, 1870. 

10 August, 1880. 

2(1 January, 

21 July, 

24 August, ,, 

10 July, " 



21 March, 1881. 



0 January, 1878. 
28 March, 1881. 
10 November, 1880. 
19 February, J881. 
25 January, „ 

4 December, 1880. 



25 August, 1875. 

8 October, 1880. 

5 J anaarr, „ 

20 J uly, n 

20 June, „ 

11 February, 1881. 



18 



8 December, 1880. 
21 January, 1831. 
12 April, „ 
14 January, , 

10 April, 1880. 
10 March, 1881. 



21 



22 



25 September, 1873. 
2 December, 1874. 
25 February, „ 

14 December, ,, 

0 November, 1875. 
0 March, 1878. 
2 April, 1880. 

21 January, 1879. 
8 August, „ 

16 October, „ 
20 January, 1881. 
30 Jane, 18S0. 
20 August, ,. 

22 February, 1881. 

20 January, „ 
22 February, „ 

2 July, 1880. 
10 December, „ 

21 January, 1881. 



28 



22 August, 187C. 
25 June, 1879. 
3 February, 1881. 
9 June, 1880. 
7 February, 1881. 

24 November, 1880. 

15 J uly, n 

21 March, 1891. 
18 November, 1880. 
11 February, 1881. 

25 March, » 

20_ April, „ 



19 November, 1877. 
9 January, „ 

1 May, 1878. 
30 September, 1880. 
0 December, 1878. 
17 October, 1879. 

20 September, 1880. 

11 May, » 

23 December, „ 
ll August, >• 

9 March, 1881. 
Ll February, „ 

20 September, 1880. 
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NORTHERN DISTRICT— continued. 



MIDLAND AND EASTERN DISTRICT. 



Cavan, 



J. W. Humphreys, 

E. J. SauDderson, . 

William Hogue, . 

Earl Annesley, 

The Earl of Lanes borough, 
The Marqness of Headfort, 
Ditto, 

Andrew Duignan, . 

Peter M'Aulay, 

Alexander Nesbitt, 

Edward James Saunderson, 
Andrew Gilligan, . 

Hugh Kidd Simpson, . 
Andrew Gilligan, . 

Henry S. Singleton, 
Alexander Nesbitt, 



5 May, 1880. 

5 April, 1879. 

21 January', 1881. 
27 November, 1870. 
20 August. 1880. 
31 December, „ 

14- June, „ 

14, September, „ 

27 August, ,, 

18 December, „ 

13 October, „ 

13 „ „ 

13 „ „ 

10 „ „ 

28 December, „ 



Monaghan, 



17 August, 

3 July, 

31 August, 

3 January, 

1 0 August, 

20 April, 

12 August, 

28 December, 



\V. Ancketill, .... 

Ditto, .... 
Thomas Jackson, . 

William F. de V. ICane, . 

Lord Bossmore, 

Rev. John C. Quinn, . 
Alexander Montgomery, 

William Francis de Viames Kane, 



Louth, 



30 January, 1S£0. 

28 March, „ 

1 April, 1879. 

4 October, „ 

31 January, 1880. 

28 „ 

26 June, 1880. 

20 January, 1881. 

1 April, „ 

21 February, „ 

31 „ „ 

21 

7 April, 1881. 

4 July, 1878. 

0 April, 1878. 

12 July, 1870. 

20 Jumutvr, 1880. 

14 „ „ 

20 „ 1881. 
14 October, 1870. 

22 January, 1881. 

21 December, 1880. 
• 0 September, „ 

10 November, „ 

2 December, „ 

10 n .. 

8 January, 1881. 



Visoount Massereene and Ferrard, 
Ditto, . 

Ditto, 

Ditto, 

Edward Singleton, . 

Viscount Massereene and Ferrard, 
Edward Tipping, . 

Viscount Massereene aud Ferrard, 
Henry Sydenham Singleton, . 
Viscount Massereene and Ferrard, 
Ditto, ... 

Ditto, . . 

Lord Bellew 



Lottaror.i . 



William Bond, 

Rev. J. E. K. Edgeworth, 
Lord Annaly, 

M. O'Donnell, 

Lord Annaly, 

Ditto. 

A. W. Shirley Ball, 
Francis J. M'Donogb, . 
15. 11. King-Harman, 
William Bond, 

Lord Annaly, 

Luke L. B. Fox, . 

I Adelaide M. Archdall, . 
Ditto, 

Ditto, 

Ditto, 
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County. Applicant. 


Amount 


Amount 


No. o! 

Ill- 

ttalmenu 


Date of last Order 
to Issue. 




£ 




d. 


£ 












023 


0 


0 


210 


0 


0 


a 


(1 December, 1880. 


>nmuel Scott, .... 


2(10 


0 


0 


00 






i 




Henry James MacFarlane, 


300 


0 


0 


oo 


0 


0 


i 


3 July, 


John M'Larnon, .... 


100 


0 


0 


40 


0 


0 


2 




George Waller Vcsey, . 


100 


0 


0 


170 


0 


0 


0 


0 » 


The Duke of Ahercorn, . 


3,500 


0 


0 


1,000 


0 


0 


2 


23 December, ,, 


Richard Black, .... 


100 


0 


0 


CO 


0 


0 




7 April, 1881. 


the Rep. Body of the Church of 


















Irelusui, 


120 


0 


0 


120 


0 


0 


0 


13 „ „ 


John Simpson, .... 


230 


0 


0 


100 


0 


0 






Rev. William Smyth Burnside, 


100 


0 


0 


20 


0 


0 


1 


20 „ „ 


Down, • • John Harrison 


180 


0 




30 


0 




1 


7 June, 1878. 


Earl ADoesley, .... 


4,000 


0 


0 


2,000 


0 


0 


4 


27 „ 1879. 


William B. Forde, .... 


2,500 


0 


0 


1,000 


0 


0 


4 


30 January, 1880. 


Viscount Bangor, .... 


1,000 


0 


0 


1,320 


0 


0 


4 


27 Julv, 


William James Hall, 


2,800 


0 


0 


2,000 


0 


0 


0 


15 November, ,, 


Robert Narcissus Batt, . 


1,800 


0 


0 


720 


0 


0 




0 Murcb, „ 


John Harrison 


500 


0 


0 


300 




0 


3 


10 November, „ 


Sir Thomas Bateson, Bart, . 


1,300 


0 


0 


050 


0 


0 


2 


13 December, „ 


Hugh N. James 4 Patrick Maglenon 


000 


0 


0 


3C0 


0 


0 


3 


31' January, 1881. 


Hugh Montgomery, 


030 


0 


0 


130 


0 


0 


l 


27 September, 1880. 


William James Hall, 


400 


0 


0 


80 


0 


0 


1 


4 November, „ 


Earl Annesley, .... 


1,100 


0 


0 


220 


0 


0 


1 


3 .. t. 


Ditto, 


2,005 




0 


000 


0 


0 


1 


3 » >. 


James Charles Price, 


150 


0 


0 


30 


0 


'j 


1 


8 


Richard D. Harrison, . 


001) 


0 


0 


400 


0 


0 


4 


4 February, 1S8L 
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84 APPENDIX TO FORTY-NINTH REPORT OF THE [1880-81. 



(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c. — continued. 



3IIDLAND AND EASTERN DISTRICT — continued. 



Adelaide M. Arclidall, 

Edward M'Evoy, . 

John Shuldham, . 

William Bond, 

Anthony Lefroy, . 

Sir George R. Fetherston, Bart., 
Algernon W. B. Grenville, 
Edward B. King.Harman, 

John Samuel Galbraith, 

Henry Musters, 

Robert Blackali, . 

George Errington, 

James Higgins, 



The Marquess of Headfort, 
Thomas Fitzherbert, 

John Maguire, 

James L. Naper, . 

Lord Langford, 

Nugent T. Everard, 

Ditto, 

Lord Langford, 

Richard Donaldson, 

Lord Langford, 

Thomas St. George Pepper, 
Robert H. Metge, . 

William N. Waller, 

The Marquess of Lansdowne, 
William A. Barnes, 

Robert Fowler, 

Patriok M'Cullen, . 

George Plnnkett, . 

James L. Naper, . 

Robert C. Wade, . 

The Marquess of Lansdowne, 
Robert H. Metge, . 

Ditto, 

Hugh G. Hanbury, 

The Hon. Hercules L. B. Ro 
William A. Barnes, 

Michael Smith, 

Viscount Massereene, . 
William E. Smyth, 

William A. Barnes, 

The Marquess of Lansdowne, 
W. A. Battersby, . 

David Trotter, 

The Marquess of Lansdowne, 
James Lennox Naper, . 
Patrick J. Dunne, . 

John Williamson, . , 

The Msrquess of Lansdowne, 
The Earl of Mayo, 

The Marquess of Lansdowne, 
William Tn thill, . 

John Robert TaafFe, 

The Marquess of Lansdowne, 
Ditto, 

William Albert Egan, . 
Robert George Daniell and 
Ditto, . 



5, Bai 



Rev. T. T. Gray, . 

1 The Earl of Longford, . 

E. Armstrong and others, 
Samuel A. Keynell [Rep. of). 
Ditto, 

G. A. Bochfort-Boyd, 

Ditto, 

Bridget Colgan, 

Arthur S. Upton, . 

Sir Richard G. A. Levinge, 

The Earl of Longford, , 

William L. D. Mi-ares, . 

John J. Nugent, 

Michael Kelly, 

William L. D. Meares, . 

William Edward Smyth, 

Baron Kilmaine, . 

Thomas James Smyth, . 

Lady Katherine A. Buchanan. 
John Scally, ... 

Sir John Ennis, Bart, . 

Lady Katherine A. Buchanan, 
George Augustus Bochfort-Boyd 
I Margaret Fleming, 

Robert William A. Holmes, . 



•Printed ima ge vigmacu uy uic umvorsuy m j 
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Amount 




sanctioned. 






£ 


s. 


d. 


£ 


«. 


(l. 


2,400 


0 


0 


1,470 


0 


0 


100 


0 


0 


100 


0 


0 


500 


0 


0 


300 


0 


0 


200 


0 


0 


120 


0 


0 


740 


0 


0 


415 


0 


0 


3,700 


0 


0 


1,500 


0 


0 


1,480 


0 


0 


1,185 


0 


0 


1,000 


0 


0 


840 


0 


0 


700 


0 


0 


760 


0 


0 


520 


0 


0 


500 


0 


0 


990 


0 


0 


190 


0 


0 


100 


0 


0 


100 


0 


0 


100 


0 


0 


20 


0 


0 


500 


0 


0 


500 


0 


0 


1,600 


0 


0 


1,600 


0 


0 


400 


0 


0 


240 


0 


0 


2,240 


0 


0 


2,225 


0 


0 


865 


0 


0 


865 


0 


0 


400 


0 


0 


320 


0 


0 


1,800 


0 


0 


1,850 


0 


0 


000 


0 


0 


490 


0 


0 


400 


0 


0 


450 


0 


0 


050 


0 


0 


550 


0 


0 


1,265 


0 


0 


1,000 


0 


0 


760 


0 


0 


300 


0 


0 


800 


0 


0 


430 


0 


0. 


210 


0 


0 


210 


0 


0 


350 


0 


0 


350 


0 


0 


400 


0 


0 


210 


0 




300 


0 


0 


300 


0 


0 


300 


0 


0 


300 


0 


0 


1,260 


0 


0 


1,250 


0 


0 


550 


0 


0 


550 


0 


0 


230 


0 


0 


130 


0 


0 


065 


0 


0 


520 


0 


0 


260 


0 


0 


50 


0 


0 


910 


0 


0 


720 


0 


0 


1,040 


0 


0 


1,800 


0 


0 


180 


0 


0 


iso 


0 


0 


225 


0 


0 


130 


0 


0 


160 


0 


0 


160 


0 


0 


350 


0 


0 


70 


0 


0 


no 


0 


0 


60 


0 


0 


ooo 


0 


0 


120 


0 


0 


175 


0 


0 


105 


0 


0 


100 


0 


0 


' 80 


0 


0 


075 


0 


0 


075 


0 


0 


450 


0 


0 


450 


0 


0 


500 


0 


0 


100 


0 


0 


300 


0 


0 


00 


0 


0 


1,015 


0 


0 


205 


0 


0 


1,540 


0 


0 


300 


0 


ft 


350 


0 


0 


70 


0 


0 


300 


0 


0 


300 


0 


0 


300 


0 


0 


120 


0 


0 


200 


0 


0 


40 


0 


0 


900 


0 


0 


540 


0 


0 


200 


0 


0 


10 


0 


0 


130 


0 


0 


125 


0 


0 


150 


0 


0 


120 


0 


0 


685 


0 


0 


085 


0 


0 


3,330 


0 


0 


2,500 


0 


0 


200 


0 


0 


100 


0 


0 


2,400 


0 


0 


900 


0 


0 


600 


0 


0 


210 


0 


ft 


600 


0 


0 


200 


0 


0 


700 


0 


0 


400 


0 


0 


100 


0 


0 


100 


0 


0 


100 


0 


0 


60 


0 


0 


350 


0 


0 


140 


0 


0 


1,500 


0 


0 


300 


0 


0 


650 


0 


0 


260 


0 


0 


1,150 


0 


0 


690 


0 


0 


150 


0 


0 


150 


0 


0 


600 


0 


0 


200 


0 


0 


280 


0 


0 


165 


0 


0 


COO 


0 


0 


600 


0 


0 


400 


0 


0 


80 


0 


0 


130 


0 


0 


50 


0 


0 


100 


0 


0, 


100 


0 


0 


290 


0 


0 


55 


0 


0 


no 


0 


0 


100 


0 


0 


.1,000 


0 


0 


600 


0 


0 


100 


0 


0 


40 


0 


0 


500 


0 


0 


100 


0 


ft 


SoiiflMmffrt&i 


Lib® 


Mi 



Date of last Order 



tisatibnl 



16 December, 1880. 
18 February, 

22 March, 

10 April, 



24 



20 June, 

2 1 December, 

1 November, 

9 Febrnary, 1881. 

21 March, 



6 April, 1877. 

19 November, 1879. 

8 „ 1878. 

1 8 September, 1877. 
25 July, 

11 January, 1879. 
8 September, „ 

20 July, 1878. 
11 August, 

6 July, 



1878. 



24 January, „ 

2 September, „ 
23 December, 1873. 



12 



8 April, 1879. 

14 November, 1378. 
1 September, lo79. 

22 October, „ 

15 November, „ 

18 December, 1880. 

20 May, 

22 December, 1879. 
29 April, 1880. 

21 May, 

18 March, 1881. 
6 January, „ 



7 May, 1880. 
15 November, „ 
24 May, „ 

12 August, „ 
31 December, „ 

18 February, 1881. 

18 December, 1880. 

26 July, „ 

3 August, „ 

5 August, „ 

19 November, „ 

4 January, 1881. 
4 March, „ 

18 February, „ 

14 March, „ 

21 April, „ 

15 March, „ 

27 April, „ 



26 



26 June, 1877. 
13 February, 1880. 
23 October, 1870. 
23 December, „ 



27 April, 



20 



1378. 



1879. 

1380. 

1879. 



July, 

6 August,- 
11 May, 

15 July, 

4 December, „ 
14 „ 1380. 

1 September, 1879. 

20 January, 1881. 
14 August, 1880. 

21 February, 1881. 
30 June, 1880. 
26 Octobei', » 



29 



24 June, 
13 April, 



1!) February, 
21 March, 

Unit 
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1880-81.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c. — continued. Appendix d. 



MIDLAND AND EASTERN DISTRICT — continued. 























County. 


Applicant. 


Amount 

sanctioned. 


A mount 




In- 


Date of last Order 
to Issue. 


















Ittsucd. 




£ 




d. 


M 




ft. 






Dobijs, 


Malachi S. Hussey, 


355 


0 


0 


210 


0 


0 


3 




Sir S. A. Staples, Hart., 


720 


0 


0 


140 


0 




1 


20 March, 


E. P. Brenan, .... 


2/0 


0 


0 


200 


0 


0 


4 




'1 lie Hon. Sophia Heiy-Hutchinson, 


4U0 


0 


0 


475 


0 


0 


0 




Janies Harvey 


350 


0 


0 


3.0 


0 


0 


c 






Matthew J. Corl-allv, 


150 


0 


0 


no 


0 


0 


3 


8 September, 1879. 
3 „ „ 




Mary Segrave, Bessie Segrave, and 


400 


0 


0 


400 


0 


tl 


5 




Joanna Segrave. 
Austin D. Cooper, . 


COO 


0 


0 


GG0 


0 


0 


0 


8 




The Karl of Howth, 


130 


0 


0 


130 


0 


0 


0 






James Alexander Hamilton, . 


400 


0 


0 


240 


0 


0 


3 






v\ illiam Rathhcrne, 


100 


0 


0 


ion 


0 




5 


3 „ 




Baron Langford 


100 


0 


0 


U0 


0 


0 


3 






Samuel Henry Baker, . 


500 


0 


0 


500 


0 


0 


5 


27 




Maria Cuffe 


200 


0 


0 


40 


0 


0 


1 






Charles Colthnrst Vesoy, 


150 


0 


0 


60 


0 


0 


2 






the Earl of Howth, 


050 


0 


0 


380 


0 


0 


a 


11 „ „ 




John E. V. Vernon, 


225 


0 


0 


135 


0 


0 


3 






Alexander Kirkpatrick, . 


000 


0 


0 


180 


0 


0 


1 


3 March, „ 


Kildare, 


B. Fitxpalrick, .... 


250 


0 


0 


2.0 


0 


0 


0 






George F. Brooke, 


1,000 


0 


0 


1,000 


0 


0 


B 


10 June. „ 




Rev. William Sliorlock, . 


250 


0 


0 


150 


0 


0 


3 


13 December, „ 




Francis L>unne 


000 


0 


0 


000 


0 


0 


B 


18 Alurcb, 1870. 




Denis Dunne, .... 


1,000 


0 


0 


400 




0 


2 


14 January, „ 




The Duke of Leiuster, . 


5,000 


0 


0 


4,500 


0 


(1 


0 






James E. Medlicott, 


475 


0 


0 


380 


0 


0 


4 


20 „ „ 




Christopher Rynd, 


400 


0 


0 


400 


0 


0 


5 


20 „ „ 




Sir Gerald G. Aylmer, Bart., . 


000 


0 


0 


120 


0 


0 


1 


14 January, ,, 




Patrick Colgan, .... 


050 


0 


0 


760 


0 


0 


4 


17 April, 1880. 




Christopher Rynd, 


435 


0 


0 


340 


0 


0 


4 


10 .. 




Fiancis Bonham, .... 


020 


0 


0 


400 


0 


0 


4 


3 December, „ 




Francis N. Wogan-Browne, . 


3,500 


0 


0 


2,500 


0 


0 


a 


10 February, 1881. 




Christopher Rvnd, 


270 


0 


0 


250 


0 


0 


5 


20 December, 1870. 




Ditto 

The Misses Kennedy, . 


170 


0 


0 


DO 


0 


0 


0 


0 January, 1880. 




500 


0 


0 


200 


0 




2 


20 April, „ 




w illiam Blacker, .... 


1,150 


0 


0 


230 


0 


0 


1 


12 „ 




Christopher Rynd, 


200 


0 


0 


200 


0 


0 


5 


10 July, „ 






630 


0 


0 


525 


0 


0 


B 


20 October, „ 




Thomas John De Burgh, 


150 


0 


0 


30 


0 


0 


1 


12 „ „ 




William Robett lirereton, 
The Marquess of Drogheda, . 


100 


0 


0 


80 


0 


0 


4 


13 December, „ 




100 


0 


0 


20 


0 


0 


1 


27 October, „ 




The Earl of Mayo, 


000 


0 


0 


700 


0 


0 


4 


7 January, 1681. 




William Thomas Thompson, 


150 


0 


0 


80 


0 


0 


1 


18 November, 1880. 




Thomas John De Burgh, 


030 


0 


0 


300 


0 


0 


3 


2 April, „ 




The Marquess of Drogheda, . 


200 


0 


0 


40 


0 


0 


1 


20 December, „ 




The Duke of Leinster, . 

Henrietta Elizabeth Fleming and 


0,245 


0 


0 


4,000 


0 


0 


8 


2 February, 1881. 






485 


0 


0 


05 


0 


0 


1 


5 J anuary, „ 




Sir John J. Hort, .... 


200 


0 


0 


40 


0 


0 


1 


28 February, „ 


Kino’s, 




270 


0 


0 


250 


0 


0 


5 


16 June, 1875. 




W. M. Strong, .... 


350 


0 


0 


140 


0 


0 


2 


6 August, 1877. 








0 


0 




0 




2 






Rev. W. Delany, Rev. N. Walsh, > 
and Rev. J. J. O'Callaghan, $ 


BOO 


0 


0 


400 


0 


0 


4 


7 March, 1879. 






1,305 


0 


0 


1,305 








5 March, 1S80. 




George Jackson, .... 


100 


0 


0 


100 


0 


0 


5 


20 July, 1871). 




William P. H. L. Vaughan, . 


300 


0 


0 








3 


1 1 February, 1880. 




Peter H. Thompson, . 


200 


0 


0 


160 


0 




4 


15 August, 1879. 






125 


0 


0 




0 




4 


1 September, 1880. 






225 


0 


0 


00 


0 


0 


2 


1 April, 1881. 




Thomas Longworth Dames, . 


840 


0 


0 


165 


0 


0 


1 


0 September, 1680. 






200 


0 


0 
















300 


0 


0 


120 


0 


0 


2 


8 November, „ 




Michael Garahy and Eliza Hynes, . 


400 


0 


0 


240 


0 


0 


3 


1 April, 1881. 




Thomas Longworth Dames, . 


270 


0 


0 


55 








25 November, 1880. 




Gerald Dillon Eyre, . . . 


250 


0 


0 




0 


0 




13 Aprjl, 1881. 




The Earl of Roase, 

The Representative Body of the 


1,300 


0 


0 


200 


0 






15 January, 1881. 
21 April, 1881. 






100 


0 


0 












The Earl of Bosse, 


120 


0 


0 


25 




0 




15 March, „ 


Queen’s, 




3,200 

4,000 


0 


0 


2,200 


0 


0 


7 


3 September, 1879. 






0 


0 


300 


0 


0 




21 July, 1877. 






1,000 


0 


0 


1,000 






5 


15 September, „ 




Sir J. Allen J. Walsh, Bart, . 


1,200 


0 


0 


720 


0 












150 


0 


0 


00 














2,300 


0 


0 


2,300 


0 


0 


5 


21 April, 1877. 






3,000 


0 


0 


2,500 


0 


0 


5 


6 July, 1870. 






1,600 


0 


0 


1,200 


0 


0 


4 


6 August, „ 






680 


0 


0 


080 


0 


0 


0 


2 July, „ 






500 


0 


0 


400 


0 




4 


25 November, „ 






100 


0 


0 


100 






3 








070 


0 


0 


670 








0 November, „ 






200 


0 


0 


200 




0 


5 


20 September, „ 






200 


0 


0 


2n0 




0 








Samuel Edge, .... 


1,000 


0 


0 


800 








26 January, 1831. 
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&6' APPENDIX TO FORTY-NINTH REPORT OF THE [1830-81. 

(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c. — continued. 



MIDLAND AND EASTERN DISTRICT — continued. 



°~“ 7 - 


Applicant. 


Amount 

sanctioned. 


Amount 


No. of 
In- 
stilment* 


Date of l»,t Order 
to Issue. 






£ 




d. 


£ 




it. 






Queen's — eon. 


Maxwell C. Close, .... 


700 


0 


0 


2*0 


0 


0 


2 






The Very Rev. Arthur Moore, 


176 


0 


0 


105 


0 


0 


3 






John Dallas Edge, 


300 


0 


0 


120 


0 


0 


2 






Viscount De Vesci, 


2(50 


0 


0 


50 


0 


0 


1 






Elizabeth Idonea Thomas, . 


200 


0 


0 


80 


0 


0 


2 






Rev. Richard FitzGerald, 


280 


0 


0 


276 


0 


0 


5 






'1 bomas Carroll, .... 


200 


0 


0 


200 


0 


0 








Earl Stanhope, .... 


5O0 


0 


0 


100 


0 


0 


1 






Lord Castletown, .... 


1,500 


0 


0 


eoo 


0 


0 


2 






Henry Moore, .... 


535 


0 


0 


210 


0 


0 


2 






Robert Godolphin Cosby, 


1,000 


0 


0 


200 


0 


0 


1 


Irt September, „ 




James Moore, .... 








00 


0 


0 


3 






Viscount De Vesci, 


180 


0 


0 


30 


0 


0 


1 






John George Adair. 


720 


0 


0 


145 


0 


0 


1 






Charles Joseph Blake, . 


700 


0 


0 


140 


0 


0 


1 


7 „ 




The Baron De Roheck, . 


855 


0 


0 


510 


0 


0 


3 






Edward S. Bayly 


100 


0 


0 


DO 


0 


0 


3 






R. R. Wingfield, .... 


100 


0 


0 


80 


0 


0 


4 


13 April, „ 




John Freeman Nuttall, . 


150 


0 


0 


120 


0 


0 


4 






The Earl of Carysfort, . 


5,800 


0 


0 


3,000 


0 


0 


0 


1 July, 1879. 




1 he Earl of Meath, 


1.285 


0 


0 


1,000 


0 


0 


4 


14 June, 1880. 




Same, 


3,120 


0 


0 


1,000 


0 


0 


2 






The Earl of Wicklow, . 


O,000 


0 


0 


3,000 


0 


0 


0 






The Earl of Carysfort, . 


2,000 


0 


0 


040 


0 


0 


2 






The Earl of Wicklow, . 


2,000 


0 


0 


2,000 


0 


0 








The Earl of Meath, 


2,000 


0 


0 


1,500 


0 


0 


3- 






Same, 


3,400 


0 


0 


3.000 


0 


0 


0 


10 September, 1880. 




The Earl of Wicklow, . 


0110 


0 




7G0 






4 


7 „ 




The Earl of Carysfort, . 


1,800 


0 


0 


1,110 


0 


0 


3 






John O'Brien, .... 


200 


0 


0 


200 


0 


0 


5 






Charles W. Barton, 


350 


0 


0 


350 


0 


0 


5 


3 May, 




James S. Tigbe, .... 


2,540 


0 


0 


500 


0 


0 


1 






Edward S. Ravlr, .... 


250 


0 


0 


250 


0 


0 


5 






1 he Earl of Carvsfort, . 


220 


0 


0 


100 


0 


0 


4 






Thomas Joseph Nolan, . 


100 


0 


0 


40 


0 


0 


2 


14 Slav, 




Viseouut Monck, .... 


385 


0 


0 


380 


0 


0 


0 






Meade Caulfield Dennis, 


330 


0 


0 


105 


0 


0 


3 






V iscouut Monck 


850 


0 


0 


210 


0 


0 


3 






The Bev. Samuel Havmon, . 


100 


0 


0 


no 


0 


0 


3 


10 February, 1881. 




Ihe Karl of Carysfort, . 


1,100 


0 


0 


220 


0 


0 


1 






Rev. Thomas Acton Drought, 


100 


0 


0 


20 


0 


0 


1 






James Henry Mitchell, . 


340 


0 


0 


oo 


0 


0 


1 






Morley Stratford T. Dennis, . 


800 


0 


0 


100 


0 


0 


1 


11 March, „ 


Carlow, . , 


Robert L. Watson, 


200 


0 


0 


200 


0 


0 


6 


6 July, 1878. 




Arthur Kamn.igh, 


1,000 


0 


0 


700 


0 


0 


2 


23 April, 1870. 




The Earl of Courtown, . 


200 


0 


0 


120 


0 


0 


3 






Thomas K. M‘ Clin took Banbury, . 


0110 


0 


0 


060 


0 


0 


0 


31 March, 1880. 




K. Clayton Browne, 


1)15 


0 


0 


540 


0 


0 


3 


2G September, 1878. 




John E. Lecky, . 


180 


0 




150 






5 






Forbes Watson 


100 




n 


00 


0 


0 


3 






Sir Thomas P. Butler, Bart, 


1,005 


0 


0 


840 


0 


0 


4 






Lord Rathdonnell, 


300 






300 












Edward V. Alcock, 


200 


0 


0 


200 


0 


0 


6 


7 May, 




Henry Bruon, .... 


1,000 


0 


0 


1,350 


0 


0 


5 


28 October, „ 




Edward Croghun, .... 


500 


0 


0 


200 


0 


0 


2 


23 February, 1881. 




Denis tv. 1 J . Bores ford, 


250 


0 




160 


0 




3 


13 October, 1880. 




Elizabeth M. Watson, . 


020 


0 


0 


100 


0 


0 


1 


7 May, „ 




Anna Young, .... 


71)0 


0 


0 


100 


0 


0 


1 


3 June, 




Henry Mill Bunbnry, . 


2,270 


0 


0 


450 


11 


0 


1 


3 „ 




Robert Watson, .... 


210 


0 


'1 


40 


0 


0 


l 






Hardy Eustace 


500 


0 


0 


400 


0 


0 


4 


27 August, „ 




Michael Carton, . 


220 


0 


0 


135 


0 


0 


3 


31 December, „ 




Anna Voting, . . , . 


250 


0 


0 


200 


0- 


0 


5 


27 November, „ 




James Ashmore, . . • 


400 


0 


0 


320 


0 


0 


4 






lion. John Vv. M'Olintock B unbury, 


475 


0 


0 


285 


0 


0 


3 


10 April, „ 


Kilkenny. . 


The Earl of Desari, 




' 405 


0 


0 


4C5 


0 


0 


0- 


13 July, 1870. 




Lorenzo N. Izod, 




100 


0 




120 


0 




4 


24 ., 1877. 




Maurice Kelly, . 




100 


0 


0 


GO 


0 


0 


3 


1 1 November, 1870. 




Henry G. Houghton, 




425 


0 


0 


. 80 


0 


0 


l 


22 March, 1880. 




Janies Aylward Kearney, 




2'.I0 


0 


0 


220 


0 


(1 


4 


18 „ 1881. 




Gustavos Bloomfield, . 




100 


0 


0 


80 


0 


0 


•4 


28 January, „ 




Stanislaus John Lynch, 




200 


0 


0 




0 




2 


4 March, „ 




Margaret llcade, . 




178 


0 


0 


30 


0 


0 


1 


14 „ » 


Wexford, . 


J. E. D. Drake, 




810 


0 


0 


320 


0 


0 


2 


3 August, 1877. 




Ihe E.nrl of Courtown, . 








0 


3(10 


0 




3 


20 June, 1870. 




Benjamin Loll, 




200 


0 


0 


40 


0 




1 


21 April, „ 




William Kidd, 




OOO 


0 




GOO 








16 May, 1880. 




Thomas Brftddell, . 






















Viscount Monck, ... 




700 


0 


0 


700 


0 


0 


5 


24 August, ,, 




The Earl of Courtown, . 






















Viscount Monck, . 


















17 February, 1881. 




Rev. Abel John Ram, 






















J homas Braddeli, . 










100 


0 




1 


23 October, 1880. 
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(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c. — continued. Afwnnwx© 



WESTERN DISTRICT. 



County. 


Applicant. 


Amount 

sanctioned. 


Amount 




No. of 
In- 
stalments 


Date of last Order 
to Issue. 






£ 




d. 






d. 






Suao, . . 


1?. H. Cooper, .... 


3,730 


0 


0 


3,000 


0 


0 


0 






Robert Orme 


330 


0 


0 


300 


0 


0 


c 


1(7 July, 




E. H. Cooper, .... 


3,010 


0 


n 


3,000 


0 


0 


B 






Same, 


3,1100 


0 


0 


3,000 


0 


0 


0 






E. R. King Harman, 


005 


0 


0 


310 


0 


0 


3 






Edward H. King Harman, 


1,300 


0 


0 


520 


0 


0 


2 






the Right Hon.S. W. Flanagan, . 


235 


0 


0 


00 


0 


0 


2 






John Ferdinand Hugh Taaffe, 


100 


0 


0 


100 


0 


0 


0 


4 February, 1881. 




Arthur French, .... 




0 


0 


200 


0 




1 






Baron De Freyne, .... 


220 


0 


0 


40 


0 


(1 


1 








860 


0 


0 


170 


0 










James Ormsby, .... 


300 


0 


0 


70 


0 


0 


1 






James Willonghbr Bond, 


200 


0 


0 


40 


0 


0 


1 


4 May, 1880. 




Thomas Hitchcock Wiliams, 


1,000 


0 


0 


200 


0 


0 


1 






William Gregory Wood Martin, 


ISO 


0 


0 


30 


0 


0 


1 


7 March, 1881. 




Richard John Verschoyle, 


000 


0 


0 


300 


0 


0 


3 


0 April, ,, 


Mayo, . 


A. C. Lambert, .... 


145 


0 


0 


143 


0 


0 


0 


4 October, 1870. 




Dominick A. Browne, . 


070 


0 


0 


650 


0 


0 


0 


3 June, 1880. 




S. W. F. Kenny, .... 


450 


0 


0 


300 


0 


0 


4 


24 February, „ 




Peter D. Browne, .... 


230 


0 


0 


200 


0 


0 


5 


19 June, 1875. 




F. H. Armstrong, .... 


00(1 


0 


0 


300 


0 


0 


3 


0 October, „ 




Thomas Tighe, .... 


700 


0 


0 


3U0 


0 


0 


4 


0 July, 1877. 




Edward Rush, . 


2,1)00 


0 


0 


1,000 


0 


0 


4 


24 December, 1879. 




Anne Glides, 


no 


0 


0 


75 


0 


0 


8 


11 November, „ 






230 


0 


0 


100 


0 


0 


2 






S. W. F. Kenny, .... 


200 


0 


0 


80 


0 


0 


2 


2 May, 1870. 




R. V. Stoner, .... 


005 


0 


0 


180 


0 


0 


1 


27 June, 1877. 




Thomas '1 iglie, .... 


(115 


0 


0 


460 


0 


0 


4 


21 January, 1870. 




G. H DnniUs, .... 


1,125 


n 


0 


1,126 


0 


0 


6 


24 May, 1880. 




The Lady Oranmcuv, . 


420 


0 


0 


340 


0 


0 


4 


8 July, 1870. 




The Lord Onuimore and Browne, . 


1,733 


0 


0 


1,033 


0 


0 


3 






Edward Rush, .... 


I, <100 


0 


0 


040 


0 


0 


2 


9 November, 1880. 




Charles M. Coyne, 


7 50 


0 


0 


750 


0 


0 


5 


23 March, „ 




Hugh Burke, .... 


1,000 


0 


O' 


1,000 


0 


0 


5 


23 December, 1879. 




Walter M. Burke, .... 


150 


0 


0 


130 


0 


0 


5 


1 September, „ 




The Lord Oranmore and Browne,. 


1,300 


0 


0 


270 


0 


0 


1 


1 i April, „ 




Edward C. W alsh, 


100 


0 


0 


35 


0 


0 


1 


10 July, „ 




Anue Mary Thompson, . 


(100 


0 


0 


120 


0 


0 


1 


28 August, * 




Robert V. Stoney, .... 


200 


0 


0 


200 


0 


0 


5 


30 July, 1880. 




John Orrasby, .... 


300 


0 


0 


SOO 


0 


0 


5 


24 November, „ 




Dominick A. Browne, . 


130 


0 


0 


123 


0 


0 


3 


18 August, „ 




Francis Henry Armstrong, . 


300 


0 


0 


no 


0 


0 


1 


21 July, „ 




John C. Walshe, .... 


2,000 


0 


0 


400 


0 


0 


1 


3 April, „ 




Colonel R. A. Logon, 


500 


0 


0 


200 


0 


0 


2 


20 January, 1881. 




James C. MooDonnell, . 


300 


0 


0 


00 


0 


0 


1 


1 July. 1880. 




N. P. Simes 


570 


0 


0 


no 


0 


0 


1 


10 May, „ 




David RntUedge Fair, . 


200 


0 


0 


201) 


0 


0 


0 


21) March, 1881. 






300 


0 


0 


300 


0 


0 


5 


25 „ „ 






300 


0 


0 


00 


0 


0 


1 


17 November, 1880. 




Sir George Clendening O'Donell.Bt. 


2,300 


0 


0 


400 


0 


0 


1 


7 February, 1861. 




Wiliiara 0. M'Cormiek, . 






0 














William W. Roberts, 


500 


0 


0 


CO 


0 


0 


1 






Martin Stanton, . . , . 


100 


0 


0 


20 


0 


0 


1 


12 March, 1881. 




John Trenoh, .... 


100 


0 


0 


30 


0 


0 


1 


as „ „ 


Koscoumom, 




710 


0 


0 


420 


0 


0 


3 


7 January, 1874. 






520 


0 


0 


520 


0 


0 


0 


21 April, „ 






250 


0 


0 


100 


u 


0 


2 


21 February, 1877. 






200 


0 


0 


100 


0 




4 


19 April, 1870. 






100 


0 


0 


CO 


0 


0 


3 


9 August, „ 






180 


0 


0 


1H0 


0 


0 


0 


3 January, 1870. 






200 


0 


0 


150 


0 


0 


3 


9 August, „ 






465 


0 


0 


300 


0 


0 


4 


1 January, 1880. 






715 


0 


0 


700 


0 


0 


5 


4 November, „ 






200 


0 


0 


100 


0 


0 


4 


27 August, 1879. 




Edward R. King-Harman, 


875 


0 


0 


350 


0 


0 


2 


1) December, „ 


























1,530 


0 


0 


1,200 


0 


0 


4 


19 February, 1881. 




Thomas Flannery, 


700 


0 


0 


300 


0 


0 


2 






Susan Elizabeth Magrath and| 


100 


0 


0 


20 


0 


0 


1 


13. July, 1680. 






130 


0 


0 


50 


0 


0 


2 


25 September, „ 






100 


0 


0 










29 March, 1881 . 






370 


0 


0 


70 


0 


0 


1 


28 December, 1880. 






100 


0 


0 










•I » ii 




Sophia Penelope Noghten (for a 


1,310 


0 


0 


200 


0 


0 


l 


20 January, 1861. 






100 


0 


0 








2 






Robert John Biron, 


200 


0 


0 








~ 


19 February, „ 






COO 


0 


0 


000 


0 


0 


0 


7 February, 1681. 






300 


0 


0 


180 














300 


0 


0 


00 














200 


0 


0 


40 


0 






25 October, „ 






000 


0 


0 


40 


0 






4 December, „ 






111) 


0 


0 


20 


0 






10 January, 1681. 




John Moran, .... 


100 


0 


0 


30 


0 






14 February, „ 
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APPENDIX TO FORTY-NINTH REPORT OF THE 



[1880-81. 

(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c continued. 



Landed 

Property 

Improvement 

Loans. 



WESTERN DISTRICT— continued. 























No. of 


Applicant. 






Amount 

sanctioned. 


Amount 




In- 






















SaUtd. 








£ 


, 


d. 


£ 


t 


d. 






H. J. Blake, . 






400 


0 


0 


240 


0 


0 




3 


Very Rev. C. 11. G. Butson 






2,305 


0 


0 


1,880 


0 


0 






John A. Daly, 






0,000 


0 


0 


5,000 


0 


0 






John L. N. Bagot, . 






2,420 


0 


0 


1.920 


0 


n 






Henry S. Persse, . 






700 


0 


0 


700 


0 


0 






Thomas Seymour, . 






900 


0 


0 


3r<0 


0 


0 




2 


F. J. Graham, 






1,000 


0 


0 


440 


0 


0 




2 


F. L. Comyn, 






500 


0 


0 


220 


0 


0 




2 


Anthony J. l.ynoli, 
Oliver Dolphin, 






GOO 


0 


0 


COO 


0 


0 










1,000 


0 


0 


4011 


0 








Burton R. P. Persse, 






400 


0 


0 


320 


0 








J. D. Mahon, 






900 


0 


0 


30l> 


0 


u 






George Ellis, 






500 


0 


0 


500 


0 


0 




5 


John Fallon, . 






1,500 


0 


0 


300 


0 








Christopher Talbot Bedington, 




1,300 


0 


0 


520 


0 


0 




2 


R. A\. Waiihmun, . 






3,000 


0 


0 


2,000 


0 


0 




4 


R. J. Martin, . 






170 


0 


0 


00 


0 


0 




2 


J. Archer Dalv, 






1,170 


0 


0 


200 


0 


fl 






Robert Bodkin, 






100 


0 


0 


80 


0 


0 






Peter Blake, 






300 


0 


0 


240 


0 


0 






Same, 






200 


0 


0 


80 


0 


0 






Charles D. O’Rorke, 






3«5 


0 


0 


385 


0 


0 






Same, • . . 






700 


0 


0 


420 




0 






Thomas Cornwall,. 






350 


0 


0 


350 


0 


0 






James Daly, . 






150 


0 


0 


150 










Henry de Blaqniere, 






220 


0 


0 


180 


0 


0 






Anna G. Neville Bagot, . 






1.120 


0 


0 


440 


0 


0 






John L. Neville Bagot, . 






010 


0 


0 


4*0 


0 


0 






Charles Kelly, 






400 


0 


0 


100 


0 


0 






Sir VV. H. Gregory, 






015 


0 


0 


360 


0 


0 




3 


Burton R. P. Persse, 






300 


0 


0 


240 


0 


0 






James H. Scott, 






080 


0 


0 


080 




0 






Emelin Aylmer Gowing, 






800 


0 


0 


820 


0 


0 




2 


Christopher Ussher, 






3,000 


I) 


0 


2,000 


0 


0 




4 


Ditto, 






800 


0 


0 


too 


0 


' 






William J. Bourlte, 






010 


0 


0 


180 


0 


0 






The Rev. Sir William Ross Mahon. 


1,820 
















Bart. 




















Francis J. Ffrencb, 






345 


0 


0 


200 


0 


0 




4 


B. R. P. Persse, 






350 


0 


0 


300 


0 


0 






Crofton T. B. Vandeleur, 






200 


0 


0 


200 


0 


0 






Pierce Joyce, 






ooo 


0 


0 


000 


0 


0 






John Golding, 






355 


0 


0 


70 


0 


0 






Lord Cloulirock, . 






950 


0 


0 


190 


0 


0 






Patrick Ryan, 






100 


0 


0 


20 


0 


0 






Thomas Fuller, 






ISO 


0 


0 












Lord Clonbrock, 






1,095 


0 


0 


430 


f) 








Fredrick Augustus Mnlcoms 


on, 




105 


0 


0 


100 


0 


0 






Hanuali Lewis. 






coo 


0 


0 


480 










John Henry Cleary, 






400 


0 


0 


100 


0 






2 


John Duni.in Blake, 






230 


0 


0 


180 


0 


0 






Patriot Walsh, junior, . 
Margaret Athv, 






103 


0 


0 


80 


0 


0 




4 






300 


0 


0 


240 


0 


0 






Johu Adolphus Browne, 






too 


0 


0 


ROD 


0 


0 




5 


Walter Joyce, 






325 


0 


0 


100 


0 


0 






lliomas Carpenter, 






200 


0 


0 


100 


0 


0 






Charles Lynch, 






310 


0 


0 


300 


0 


0 






John Kendall, 






500 


0 


0 


100 


0 








Honoria Monaghan, 






350 


0 


0 


280 


0 








John Armstrong, . 






100 


0 


0 


80 


0 


0 




4 


Jamas l.ah:ff, 






200 


0 


0 


40 










Philip Reade, 






500 




0 


ICO 


0 








John Francis Kane, 






















Sir John Marcns Stewart, Bart , 




250 


0 


0 


50 










Thomas Henry Burke, . 






200 


0 


0 












Gusuvus Roobfort VYade, 






750 


0 


0 


150 


0 








Sir Henry G. Burke, Bart., 






200 


0 


0 


40 


0 


0 






John Geraghty, 
John Charles Hall, 






100 














1 

l 






105 


0 


0 


20 


0 


0 




Thomas Rice Henn, 






1,200 




o- 












R. M. StudJert, . , 






480 


0 


0 


450 


0 


0 




5 








340 
















Patrick O’Brien, . 






500 






500 










Daniel Falvey, 






100 


0 


0 










2 


William H. M‘Grath, . 
Charles G. O'Callaghan, 






350 


0 


0 
















100 


0 














Donat Sampson, . 






400 


0 


0 










1 


Michael Ryan nndJames M‘Namara, 


220 


0 




100 








2 


Randal Borongh, . 






3,000 


0 


0 












James Murrinan, . 






100 


0 


0 












Margaret Butler, guardian of Wm. 


300 
















Butler (a minor). 
Joseph Hall, . 






















Charles G. O'Callaghan, 






155 


0 


0 






n 




1 


1 homas U. S. Mabon, . 






















Marous Frederick Welsh, 

errrggcl-bv-riTC.’Univei'M 






800 

rOtrf-hft-m 


0 


0 


120 

ibwuy- 


0 


0 

y+t 


_ 


2 

ation- 



7 January, 1874. 
21 July, 1877. 
18 Jnne, 1879. 
18 April, 1878. 

8 December, 1879. 
6 October, 1875. 

20 January, 1876. 

18 February, „ 

10 April, 1877. 

2 Juno, 1880. 
4 April, 1878. 
2(1 December, 1877. 
12 April, 1879. 

21 October, 1876. 
1 August, 1877. 
6 November, 1878. 

19 July, 1870. 

20 October, 1877. 
15 May, 1878. 
18 June, 

20 August, 



1879. 
„ 1878. 

4 December, 1879. 
27 June, „ 

20 January, 1881. 

20 September, 1880. 
10 December, 1879. 
10 November, „ 

9 October, „ 

4 August, 1880. 
22 December, „ 
31 March, 1881. 
0 March, 

0 August, 

18 June, 

9 April, 

21 „ 



1879. 



0 August, 1880. 
2 December, 1879. 

80 October, „ 

15 July, 1880. 
8 November, 1879. 

1 January, 1880. 
14 June, „ 



19 



31 December, „ 

15 November, „ 

7 February, 1881. 

8 December, 1880. 
24 November, „ 

9 December, „ 



23 February, 1881. 
11 December, 1880. 
1 November, „ 

19 April, 1881. 



10 January, 

1 April, 

23 March, 

10 February, 
1 March, 



11 



•31 March, 1879. 
8 August, 1877. 

24 Jnnnaiy, 1878. 
6 December, 1879. 

20 May, 1880. 
18 August, 1879. 
17 December, „ 
26 September, „ 

25 March, 1881. 
5 May, 1880. 
1 February, 1881. 

30 September, 1880. 



21 January, 1881- 
1 November, 1880. 
9 March, 1881. 
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1880 - 81 .] COMMISSIONERS OP PUBLIC WORKS, IRELAND. 

(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c. — continued. 
WESTERN DISTRICT — continued. 



Applicant. 


Amount 

sanctioned. 


Amount 


No. of 
In- 
stalments 


James Flanagan, .... 


£ *. d. 

100 0 0 


£ $. d. 
40 0 0 




Patrick Griffy, .... 


100 0 0 


20 0 0 




Thomas Dugan 


160 0 0 


00 0 0 




Robert Hanlv, .... 


100 0 0 


20 0 0 




Eyre Heaphy, .... 


250 0 0 


100 0 0 


2 


John Harvev, .... 


150 0 0 


00 0 0 


2 


Solomon Frost, .... 


210 0 (i 


210 0 0 




Nicholas Butler, .... 


200 0 0 


40 0 0 




Lady Frances Dorothea Maxwell, . 


‘260 0 0 


60 0 0 




Jeremiah Shine, .... 


180 0 0 


30 0 0 


1 


s ‘”“’ 


130 0 0 


26 0 0 


1 



23 March, 1881. 

16 December, 1880. 
16 March, 1881. 

11 January, „ 

1 April, „ 

■1 „ „ 

14 .. ii 



Landed 

Property 

Improvement 



Limerick, . 



Tippeiubt, 



SOUTHERN DISTRICT. 



. Rev. R. Fitzgerald, 

Lord Montengle, .... 
Francis M. Drew, 

Rickard K. Lloyd, . 

Ditto. .... 
Lady Louisa Fitzgibbon, 

R. C. Langford (Trustees of), . 
W. H. Harkness, 

George Finch, .... 
Robert M. Hunt, .... 
Patrick Murray, .... 
James B. Starcley, 

Zacharias Ledger, 

Thomas H. De Burgh, 

John B. Hewson, 

George S. Guhblns, 

Richard Bourke 

John C. Delmege, 

The Earl of Kenmore, 

Sir Croker Barrington, Bart., 
John Jeremiah Sullivan, . 

John Massy Westropp, 

Michael Leahy 

Hon. Florinda Bateson, 

Edward White 

Robert Cox, .... 
Maurice Roche, 

Sir Thomas Bateson, Bart., . 
George Bevan Russell, 

Finlay Chester 

George Keogh Power and others, 
Michael M'Namara, . 

John lioche Kelly, 

Patrick M'Donnell, . 

John Casey, .... 
John M'Manon, . 

Trustees of theVen. Archdn. Goold, 
Francis Green, .... 

John Low, 

John and Margaret Murphy, 

John Madden 

Michael Enright, 

Charles Sarnies, .... 
Dilliannu JBrereton, 

. Thomas Donovan, 

Samuel H. Barton, 

C. B. Ponsonby, .... 
Michael Fogarty, 

Robert ABhby, .... 
The Earl of Donoughmore, . 

Ditto, .... 
A. H. Smitli-Barry, ... 
Thomas J. Pennefathar, 

Timothy M‘Donnell, . 

Jeremiah Ryan, . 

Samuel Perry, .... 
Thomas Dowling, 

The Commissioners of Education 
(Ireland). 

Achilles W. Wright, . - . 

The Commissioners of Education 
(Ireland). 

Chambre Brabazon Ponsonby, . 
Arthur H. Sinilh Barry, 

Theobald R. Wolfe, 

William Corbett, 

Denis lluan Purcell, . 

Henry Harrington Poe, . 

Ditto, .... 



1,000 


0 


0 


800 


0 


0 




800 


0 


(1 


640 


0 


0 


4 


600 


0 


0 


500 


0 


0 


5 


1,580 


O 


u 


1,260 


0 


0 


4 


1,360 


0 


0 


1,080 


0 


0 


4 


1,000 




0 


400 


0 


0 


2 


295 


0 


0 


165 


0 


0 


3 


1,670 


0 


0 


1,670 


0 




6 


255 


0 


0 


200 


0 


0 


4 


660 


0 


0 


620 


0 


0 


4 


675 


0 


0 


270 


0 


0 


2 


160 


0 


0 


30 


0 


0 


1 


- 400 


0 


0 


4"0 


0 


0 


5 


600 


0 


0 


100 


0 


0 


1 


195 


0 


0 


175 


0 


0 


5 


TOO 




0 


701* 


0 


0 


5 


395 


0 


0 


375 


0 


0 


5 


1,280 


0 


0 


750 


0 


0 


3 


1,600 


0 


0 


1,600 


0 


0 


5 


140 


0 


0 


25 


0 


0 


1 


170 


0 


0 


30 


0 


0 


1 


880 


0 


0 


875 


0 


0 


6 


260 


0 


0 


2i0 


0 


0 


5 


600 


0 




120 


0 


0 


1 


300 


0 


0 


240 


0 


0 


4 


250 


0 


0 


150 


0 


0 


3 


300 




0 


180 


0 


0 


3 


105 


0 




20 


0 


0 


1 


460 


0 


0 


90 


0 


0 


1 


100 


0 


0 


20 


0 


0 


l 


£00 


0 


0 


200 


0 


0 


2 


200 


0 


0 


120 


0 


0 


3 


300 


0 


0 


60 


0 


0 


1 


300 


0 


0 


60 


0 


0 


1 


300 


0 


0 


60 


0 


0 


1 


160 


0 


0 


90 


0 


0 


3 


100 


0 


0 


20 


0 


0 


1 


1,160 


0 


0 


230 


0 


0 


1 


650 


0 




100 


0 


0 


1 


100 


0 


0 


20 


0 


0 


1 


100 


0 


0 


40 


0 


0 


2 


100 


0 


0 


20 


0 


0 


1 


330 


0 


0 


Go 


0 


0 


1 


260 


0 


0 


60 


0 


0 


1 




0 


0 


400 


0 


0 


6 


360 


0 


0 


280 


0 


0 


4 


700 


0 


0 


560 


0 


0 


4 


100 


0 


0 


100 


0 


0 




350 


0 


0 


350 


0 


0 


5 


1,760 


0 


0 


1,760 


0 


0 


5 


300 


0 


0 


300 


0 


0 


6 




0 


0 


630 


0 


0 


3 




0 


0 


CO 


0 


0 


3 


100 


0 


0 


80 


0 


0 


4 




0 


o 


255 


0 


0 


6 




0 


0 


80 


0 


0 


1 


760 


0 


0 


450 


0 


0 


3 


490 


0 


0 


380 


0 


0 


4 


100 


0 


0 


20 


0 


0 


I 


170 


0 


0 


30 


0 


0 




300 


0 


0 


60 


0 


0 


I 




0 


0 


3,800 




0 




1,500 


0 


0 


900 


0 


0 


3 


200 


0 


0 


40 








280 


0 


0 


65 


0 


0 




130 


0 


0 


20 


0 




J 


590 


0 


0 


110 


0 







18 November, 1876. 

19 February, 1876. 
23 July, W78. 

8 „ 1879. 

17 March, 1880. 

18 June, 1878. 
3 August, 1880. 

23 „ 1878. 

22 January, 1879. 

3 September, „ 

31 July, „ 

19 December, 1878. 

2 April, 1881. 
16 ,, 1879. 

4 August, 1880. 
2 April, 

28 Juue, „ 

13 May, „ 

26 January, 1881. 
6 April, 1880. 
16 June, „ 

1 March, 1881. 

9 .. ,• 

20 April, 1880. 

26 October, „ 

1 February, 1881. 
IX •• ,i 

4 November, 1880. 

■I n n 

22 „ „ 

13 January, 1881. 

18 March, „ 

10 January, „ 

>' n >■ 

22 .i ,, 

4 April, „ 

10 February, „ 

>3 ,, „ 

20 April, 1830. 
1 March, 1881. 

19 April, „ 

6 March, „ 

9 April, 1880. 
30 March, 1881. 

19 April, 1879. 
19 February, 1878. 

21 March, 1R79. 

14 January, 1880. 

27 June, 1879- 

28 July, 1879. 
28 „ 

30 April, „ 

12 July, ,, 

10 August, 1880. 
6 April, „ 

12 March, ,, 

14 September, „ 

10 August, ,, 

4 June, ,, 

R> ii •• 



20 January, 1881. 

8 April, ,, 

23 March, 1880. 

9 September, „ 

21 .1 „ 
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APPENDIX TO FORTY-NINTH REPORT OF THE [l88(Mf. 



(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c. — continued. 



Landed 

Property 

Improvement 



SOUTHERN DISTRICT— continued. 



Hnhcrt Rustic. 

George Lid will. , 

Willixm Ryan, . 

Micunel B-iylnn. . 

■lo' n mill I'n trick Hyland, 
William O'Connor, 

John I > O'Ryan,. 

Thomo* Price, . 

George Cashel, . 

Henry Beasley & Francis A. 
Thomas Fraser. . 

Patrick John Waldron, 



Patrick John Waldron, 



Sir George C. Colthurst, Bart. 

(Rep. of). 

Robert Reeves, 

John H. Bryan, . 

George Bolster, . 

Cornelius D. Collins, 

Thomas Carney, . 

Lord Midleton, . 
it Smith, . 

V. H. Robert#, 

Michael and Margaret Carroll, 
John O'Connell. . 

Michael O'Keeffe, 

The Dowager Countess of Kingston, 
Rev. J. Deedes, and F. Geary, 

E. Pigott, . 

Harriett Rawlins, 

Lady O. W. Beaumont. 

Richard O. A Id worth. 

Rev. John P. Heard, 

Richard Barter, . 

Thomas B Herrick, 

R. U P. Fitzgerald, 

Cornelius Kceffe, 

Sir Geo. St J . Colthurst, Bart. 
The Earl of Kennure, 

Thomas Fuller, . 

Patrick B. Fitton, 

Viscount Midleton, 

The Earl of Kenmare, 

Arthur U. Smith-Barry," 

Arthur Langford, 

Mary Sullivan, . 

Edmond D. Murphy, . 

Hatton R Conron,’ . 

Jeremiah Hurley, 

Sir Geo. St J ohn Colthurst, 
Patrick .1. Murray, 

Robert Webb, . 

Charles W. T. Ponsonby, 

Henry J. Hungerford, 

Sir Geo. St. John Colthurst, 
Dominick R. P. Sarsfield, , 

Sir Geo. St. I. Colthurst, Bart., 
Edward Heard, . 

Sir Geo. St. J. Colthurst, Bart., 
John IIowo, 

Sir Geo. St. J. Colthurst, Bart., 
Robert Umacko P. Fitzgerald, 
Rev. Manrice A. C. ColUs, 
Viscount Donoraile, 

John Harrington, 

Rev. Robert 1$. Warren, 

William Lane, 

Anne Hayes, 

Robert Uniacke P. Fitzgerald, 
Samuel Hnwkes, . 

Peter Morgan Westropp, 

Richard Shannon, 

Sir Geo. St. John Colthurst, 
Jeremiah Donovan, 

Mountifort J. C. Longfield, 
Thomas Carroll, . 

Denis Him ion. 

Viscount Midleton, 

John McCarthy. . 

Francis Williamson, . 

A. H. Smith-Barry, 

William Moore Hodder, 

John O'Connell, . 

Qeorge M. White, 

John Harman, 

Henrietta Fitzgibbon, . 



Bart, 



Bart. 



’ tinted 1 irmree tii g r rree i l' by ihe t fr 



Bart., 



No. of 
In- 

iUdinentti 



■* April, 18->1. 
ia December 1380. 
23 April, 1881. 



1 3 November, 1 876. 



30 October, 1874. 

13 March, 1878. 

3 Jane, 1876. 

9 August. 1877. 

4 December, 1876. 
28 September, ,, 

1 1 July, „ 

3 March, 1877. 

1 1 July, 1879. 
10 February, ,, 

28 April, „ 

18 November, „ 

29 July. „ 

2 June, 1830. 
H January. 1878. 

10 September, 1879. 
28 February, 1880. 

30 December, 1878. 

10 June, 1879. 
26 July, „ 

1 September, „ 

23 April. I860. 

17 December, „ 

30 May. 1879. 

28 October, „ 

26 March, 1880. 

6 December, 1879. 

14 July, „ 

1 1 February, 1880. 
10 June, 

16 February, ,, 

14 June, •, 

30 January, ,, 

31 December, ., 

29 June, i, 

18 March, 1881. 

17 December, 1879. 
25 March, 1890. 



12 January, „ 

15 November, „ 

13 April, „ 

1 3 July, „ 

2 November, „ 

12 May, „ 

26 October, „ 

1 1 January, 1881. 
9 June, 1880. 
2 november, „ 

11 February, 1681. 
7 January, „ 

1 9 February, „ 

26 June, i860. 



I March, 1881. 

11 August, 1880. 

1 March, 1881. 

12 July, 1880. 
20 January, 1881. 

6 November, 1880. 
14 September, „ 
24 March, 1881. 

28 August, 1880. 
6 September, 1880. 

29 November, „ 

30 July, „ 



11 September, „ 

21 December, ,, 

7 January, 1881. 

22 September, 1880. 
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4880-81. COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



(B.) Schedule showing the Loans in progress, the Amounts sanctioned, &c. — continued. 



SOUTHERN • DISTRICT-^-imietf. 





Applicant. 


Amount 

sanctioned. 


Amount 


No. of 
In- 

slalmonts 


Date of loot Order 
to Issue. 






£ 




<]. 












Cork— con., 


Daniel Iiohane, . 


160 


O 


0 


60 


0 


0 








Cornelius M Carthy, . 


100 


0 


0 


40 


0 


0 








Daniel McCarthy, 


1110 


0 


0 


20 












Richard Gelliiu Crcagh, 


900 


0 


(1 


360 


0 


0 


2 






Rn-hard Barter 


210 


0 


0 


80 


0 


0 








.fereimah Sullivan, 


100 


0 


0 


40 


0 


0 


2 






Francis Connor 


200 


0 


0 


40 


0 


0 








Charles Pardon Coote, 


660 


0 


0 


510 


0 


0 








Savage French, .... 


100 


0 


0 


100 


0 


0 








Maurice Hickey, .... 


200 


0 




120 












Michael Regan 


200 


0 


0 


120 


0 










Sir Geo. Si. J. Colthurst, Bart , . 


400 


0 


0 


80 




1) 








Andrew Sullivan, 


120 


0 


0 


40 


0 


0 


2 






The Rev. Robert E. Warren, 


200 


0 


0- 


40 


0 


0 








Newenlmm Crone, 


loo 


0 


1 


150 


0 


0 


5 






The Rev William Daunt. . 


200 








o 










Sir Geo. St. J. Colthurst, Bart., . 


200 


0 


0 


120 


0 


0 








Richard O'Connell, 


100 


0 


0 


60 


0 


() 


3 






John Dinneen, .... 


100 


0 




20 




() 








Richard Harriss Purcell, 


300 


0 


0 


100 




(1 


1 






1 >eiiis Driscoll, . 


100 


0 


0 


40 


0 


0 








Thomas Butler and others, . 


320 


0 


0 


60 


0 


0 


| 


13 January, „ 




John W. Payne, .... 




0 


0 


100 












James and John Brien, 


100 


0 


0 


20 


0 


0 


1 






Lord Charles P. P. Clinton. 


<100 


0 


0 


•340 


0 


0 


1 






John Cowhev, .... 


mo 


0 


0 


20 


0 


0 


1 


2d January, 1881. 




Lord Charles P. P. Clinton, 


600 


0 


0 


■ 100 




0 


I 






Denis Sullivan 


mo 


0 


0 


20 


0 


(1 


1 


8 February. 1881. 




>l>enser Stewart. 


2i5 


•o 




40 




0 


1 


8 




Joseph Richard Ring, . 


S75 


0 


0 


70 


0 






>0 




Henry W idenhnm Smyth, . 


ISO 


0 


0 


90 


0 


0 


3 






Ditto, 


2<i0 


0 


0 


60 


0 


0 


) 


15 February, 




Thomns H. Crofts and Ellen T. 


200 


0 


0 


40 


0 


0 


1 






Morinrty. 




















Richard Tonson Rye, . 


1,000 


0 


0 


200 


0 


0 


1 






Michael Nunan, .... 


200 


0 


0 


80 


0 


0 




22 „ „ 




John Sullivan, .... 


160 


0 


0 


no 


0 


0 


1 






NnrcissnC C. Longfleld and others, 


1 1)0 


0 


0 


20 


0 


0 


1 






Ditto, .... 


160 


0 


0 


30 


0 


a 


1 






Michael A. It. Becher, 


265 


0 


0 


50 


0 


0 


1 






The Earl of Shannon, . 


100 


0 


0 


20 


0 


0 


1 


29 „ „ 


Watekfobd, 


John Quinlan, .... 


200 


0 


0 


160 


0 


(I 


4 


15. Tune, 1878. 




Sir C. K. B. Kennedy, Bart., 


410 


o 


II 


400 


0 


11 


5 


o October, 1880. 




John Bagwell, .... 


500 


u 


0 


400 


0 


0 


4 


10 June, „ 




Jeremiah and Attne Slattery, 


630 


0 


0 


375 


0 


II 


S 


10 July, „ 




Count Do La Poor, 


1,000 


0 




200 


0 


0 




8 May, 




Sir Charles E. B. Kennedy, Bart., 


1,000 


0 


0 


400 


0 


0 


2 


30 September, ,, 




John Henrv Bagge, 


1,120 


0 


0 


880 


0 


II 


4 


i April, 1881. 




Lady Frances Mary Musgravc, . 


900 


0 


0 


180 


0 


0 


1 


12 „ 1880. 


Kerrt, 


Henry A. Herbert, 


1,660 


0 


0 


1,320 


0 


0 


4 


14 March, 1877. 




Ditto 


11,320 


0 


0 


3,500 


0 


0 


7 


II April, 1881. 




Langford Uae, .... 


2,325 


0 


0 


2,326 


0 


V 


6 


30 „ 1680. 




Stephen E. Collis, 


1,300 


0 


0 


1,040 


(1 


0 


4 


ft February, 1881. 




The Earl of Kenmare, . 


7,810 


0 


0 


3,500 




0 




Ill September, 1877. 




John Hurly, .... 


350 


0 


0 


360 


0 


(I 


6 


11 January, 1881. 




I he Knight of Kerrv, . 


2,509 


0 


0 


1,500 


0 


0 


3 


6 June, 1878. 






3,000 


0 


0 




0 




8 


18 April, 1879. 






2,400 


0 


tl 


2,400 


0 


0 


5 


7 May, 1878. 




J M‘G. Mngill 


260 


0 


0 


200 


0 


(1 


4 


5 September, ,, 






3,000 


0 


0 


500 








30 June, 1877. 




Ditto 


236 


0 


0 


100 




0 


4 


K August, 1878. 




W. Talbot Crosbie. 


1,150 


0 


0 


1,160 


0 


0 


6 


3 April, „ 






640 


0 


0 


540 




0 




18 March, 1S8I. 






2,000 


0 


0 


400 






1 


24 November, 1878- 






foo 


0 


0 










18 September, „ 






700 


0 


0 










23 August, „ 






650 


0 


0 




0 


0 


4 


7 January, 1881. 






2,130 


0 


0 


1,680 








13 September, 1876. 






120 


0 


0 










9 December, 1878. 






100 


0 












9 June, 1879. 






200 


0 


0 


200 






6 


9 December, 1878. 






1,000 


0 


0 


1,000 






5 


2 August, 13S0. 






1,476 


0 


0 










2 September, 1879. 






600 


0 


0 










9 May, „ 




Rowland P. B leone vhassett, 


100 


0 










4 








225 




















2,490 


0 


0 
















360 


0 


0 










17 November, „ 






476 






4i 5 






& 




























330 


0 


0 
















246 


0 


0 










20 January, 1881. 






1,565 


0 


0 
















100 


0 


0 










29 April, „ 






1,060 


0 


0 








o 


13 December, 1879. 


Prin 


Samuel T. Heard, 

tecLiaia <tf-xU mtt&ied by U4&-U- 


120 


0 

¥-€ 


0 






©M- 


-btbmpr 


7 March, 1881. 
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AXPBNDDC D. 

Landed 

Property 

Improvement 

Loans. 



APPENDIX TO FORTY-NINTH REPORT OF THE [1880-81 
(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c .—continued. 
SOUTHERN DISTRICT — ■continued. 






Applicant. 



sanctioned. 



Kerry— con., 



The Marquis of Lansdowne, 
Thomas Beale Browne, 

Samuel T. Heard, 

The Knight of Kerry, . 

Leslie Wren, .... 
Lucy A. Thompson, trustee of the 
trill of the late John Hurley. 
James M‘G. Magili, 

Richard Mahony, . . . 

Francis B. Chute, 

Thomas Anthony Stoughton, 
Francis Christopher Bland, 

The Marquis of Lansdowne, 

Rer. J. FitzGerald Day, 

William Pope, .... 
The Ven. Nathaniel Bland, , 
Major W. Hartley, 

The Earl of Kenmare, . 

Richard Rowland Chute, 

Daniel and John Lavery, 

George Hcwson, .... 
Richard H. M. Orpen, . 

Ditto, 

George P. Gun Mahony, 

Daniel Dalton, . . , 

Thomas Mullins, .... 
Samuel M. Hussey, 

William De Courcy, . 

William Creagh Hickie, 



£ 

1,825 

1,280 

150 

1,500 

ion 

90S 



100 

140 

450 

500 

2,015 

1,000 

105 

380 

150 

400 

500 

180 

100 

935 

500 

400 

530 

200 

400 

400 

300 

250 



0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 



Amount 



d. £ t. 

0 900 0 

0 250 0 

0 150 0 

0 900 0 

0 80 0 

0 360 0 



No. of I 

In- Date of last Order 
stalmentsj to Uaue. 



0 3 21 February, 1830. 

0 1 24 October, 1879. 

0 5 2 September, 1880. 

0 3 12 April, 

0 4 23 February, „ 

0 2 15 bec.mber, 1879. 



0 

0 



0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 



20 0 0 ] 

140 0 0 <f 

90 0 0 l 

100 0 0 ) 

800 0 0 2 

200 0 0 1 

60 0 0 3 

75 0 0 1 

120 0 0 4 

80 0 0 1 

420 0 0 5 

90 0 0 3 

80 0 0 4 

183 0 0 ] 

100 0 0 1 

80 0 0 ‘ 1 
105 0 0 1 

80 0 0 2 

80 0 0 I 

80 0 0 1 

60 0 0 1 

250 0 0 5 



17 „ n 

18 November, 1880. 
1 March, 

31 May, „ 

4 December, „ 

26 June, „ 

18 March, 1881. 

23 November, 1880. 
II January, 1881. 
26 February, 1880. 
18 December, „ 

31 March, 1881. 
18 „ „ 

28 January, „ 

1 April. 1 880. 
18 March, „ 

29 „ 

2 April, 1881. 

7 March, „ 

24 " ’’ 

26 April, „ 
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APPENDIX E. 



National Monuments op Ireland 



Annual Report, 1881. 



T. Newenham Deane, Superintendent. 



Works have been undertaken and completed at the 
following National Monuments : — 

1 . Timahoe, . . • Queen’s County. 



Queen’s County. 

2. Kilcullen, . .Co. Kildare. 

3. Innishmurray, Co. Sligo. 

4. Mungret, ’. . • Co. Limerick. 

5. Clonkeen, ... do. 

6. Rattoo, . • .Co. Kerry. 

7. Scattery Island, Co. Clare. 

8. Ullard, . • Co. Kilkenny. 

9. Kilbenuan, . . .Co. Galway. 

10.. Annaghdown, . . do. 

11. Aghagower, . . Co. Mayo. 

12. Turlough, . . .do. 

13. Clare Island, . do. 

14. Meelick, . do. 

15. Ballinchalla and Innishmaine, do. 

16. St. Mallin’s, . . Co. CarloA 

Visited, reported on, or in progress : — 

1. Moyne, . .Co. Mayo. 

2. Ballintubber, . do. 

3. Rosserk, .do. 

4. Ross, • Co. Galwa 

5. Dysert, . . Co. Limer 

6. Killaliathan, . do. 



do. 

Co. CarloAv. 



do. 

do. 

Co. Galway. 
Co. Limerick, 
do. 



Timahoe Round Tower, Queen’s County. 

A monastery was founded here by St. Moch.ua, who 



similar structures ; pointing with cement, the insertion 
of missing stones, placing a lightning conductor, and 
other necessary repairs. (See illustration.) 



KUcvUen, Co. Kildare. 

The first mention of this place is in the year 469, 
when St. Patrick appointed St. Isemin bishop of the 
monastery. 

A portion of the tower only remains standing ; the 
necessary repairs have been completed. 



Innishmurray Island, Co. Sligo. 

A careful inspection, and report on the curious 
remains on this island appeared in last year’s report. 
The works therein recommended have been undertaken 
and satisfactorily completed. 



Mungret, Co. Limerick. 

This group of buildings consists of three churches. 
The first or earliest, founded by St. Nessan, corres- 
ponding in form and date with the early chinches at 
Glendalough. The internal dimensions are 38 feet by 
21 feet. There is little architectural detail worthy of 
notioe beyond the western doorway, which exhibits 
the usual characteristics of the period ; square head 
and massive stone jambs, 3 feet 6 inches wide at ground 
level, 3 feet 3 inches at top, by 7 feet 6 inches high. 

There is hut one window remaining with semicir- 
cular head. 

The second church measures 27 feet by 12 feet 
internal dimensions, with narrow pointed window at 
eastern end. The whole is of early date. 

The third and largest building is a church with 
conventual buUdi^f , ]fj S d western ^ , <jfy 



west corner is a square tower. The dates vary from 
the 13th to the 16 th century. The dimensions are as 
follows : — chancel, 48 feet by 15 feet ; nave, 33 feet by 
21 feet; chamber at western end, 20 feet by 12 feet. 
The whole building was in a most ruinous condition. 

The tower was rent by ivy, and the removal of 
quoins rendered the whole insecure. 

The necessary repairs have been done and the work 
secured from further decay. 



Clonkeen Church, Co. Limerick. 

The church consists of a single building 46 feet by 
17 feet 9 inches, walls 3 ieet thick, except the west, 
which is 3 feet 10 inches. It is built of sandstone, 
and as all the stone for miles round is limestone, it 
must have come from a great distance. There are 
pilasters at the corners of each end, east and west. 
The doorway in the western wall is 8 feet high, 3 feet 
2 inches wide, and 3 feet at springing of arch; it is perfect 
with the exception of the shaft and base on north side. 

The east window lias two lights, and the one in 
south wall a single light, both of which are limestone, 
and are insertions of the 15th century. There are the 
remains of more ancient windows, one in the north wall 
and the other in the south ; several jamb stones of the 
former have been discovered and set. Repairs — ivy 
removed, gable stones found and replaced, Avails finished 
and pointed, tops of walls concreted. (See illustration. ) 



died in the year 657. 

The tower is 96 feet high, and 57 feet in circum- 
ference at the base, it has offBetts inside for the floors. 

The door is 15 feet from ground level ; most worthy 
of note are the carvings of caps, jambs, <fcc., illustra- 
tions of which are herewith given. 

There is little to note with reference to the toAver, 



connected Avith the repairs, which is not applicable to 
similar structures ; pointing with cement, tne insertion 



Rattoo Tower and Churches, Co. Kerry. 

A scaffold having been erected to this tower it has 
been carefully repaired from bottom to top, part of 
the cone taken doAvn and rebuilt. Over one of the 
windows a curious figure was discovered corresponding 
in character with many others found in Ireland and 
commonly known as “ Sheel-na-giug,” but as far as I 
am aware not observed on any other Round Tower. 
For the meaning of this figure I con only refer to the 
numerous conjectures on the subject. 

The churches have little of architectural interest, 
but what remains of them have been secured from 
further decay. 

The monastery here in the reign of King John was 
an hospital founded by a brother William for Knights 
Hospitallers. 

Scattery Island, Co. Clare. 

A notice of the ruins of this island appeared in last 
year's report. The works have been completed, exca- 
vations in and near the several churches have resulted 
in the discoA’ery of numbers of carved stones of an 
early Romanesque type : some of these have, so fax - 
as they went, been replaced in their original position. 

The bases and portions of pillars have been re-set, 
dangerous cracks filled up, the walls secured with 
cement concrete, and the whole of the buildings 
repaired. A wall has been built to prevent the inroads 
of the sea. 

The tower had been repaired some years since by 
the Lights Commissioners, so that it needed nothing 
further. 
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Ullard, Co. Kilkenny. 

The church, which is a good example of early 
Romanesque work, consists of a chancel 24 feet by 
17 feet, and nave, 32 feet 6 inches by 23 feet. 

The chancel arch is curious, the original is standing, 
but another has beeu built inside it at a later period. 

The west doorway is of three orders, the inner one 
bein» an insertion. The building was in a very ruined 
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Kilbennan, Co. Galway. 

The ruins here consist of a church, the nave of 
which is 53 feet by 21 feet The remains of windows 
indicate it to be of the 16th century. 

There is little architectural detail of interest, but 
such as remains has been carefully repaired. 

The round tower is situated 17 feet to the south- 
west comer of the southern wall, it was found to be 
in a most dilapidated condition, and had to undergo 
considerable repair. 



Armaghdoxon, Co. Galway. 

The buildings are a good example of a fortified 
monastery of early date ; the main structure is late 
15th century, and has been built with the materials 
of a much earlier structure. 

The Romanesque window, of which an illustration 
is given, has been inserted in the eastern end of a 
church probably built in tbe 17th century. 

Besides the carved and sculptured stones of the 
12th century which have been found, many relics of a 
13th century building have been collected from the 
excavations, all of which have been carefully laid by. 
The earlier monastery was a mass of weeds and brush- 
wood, these have been cleared away and the walls 
secured from further decay. 

The tower stands close to the church and is only 
seven feet high, it is built of large stones, some being 
five feet long and two feet high. 

It was erected in the year 1 238, and is probably the 
last of its class built in this country. (See illustration.) 

Aghagower , Co. Mayo. 

In the barony of Bnrrishool, St. Patrick founded 
here the monasteiy of Achad Fobhair, and placed 
St. Senach over it. Length of nave, 56 feet 8 inches ; 
width, 22 feet 9 inches. There is considerable detail 
of interest in this church, but principally late 14th and 
earlier 15th century. 

The walls were greatly dilapidated, and ivy threat- 
ened to destroy tho tracery of windows ; this has been 
removed and the necessary repairs completed. The 
round tower stands at the south-west corner, distant 
1 3 feet 7 inches ; the door 7 feet 6 inches from the 
ground, with circular head composed of three stones. 

Considerable repairs were necessary. 



Tv/rlough Church and Tower, Co. Mayo. 

The tower forms the most interesting portion of 
these mins. The adjoining church is peculiar in form 
but of very late date, and devoid of architectural 
interest. 

The tower required consider a ole repair. 

Clare Island, Co. Mayo. 

A description of the building on this island appeared 
in last year’s report. The works have been undertaken 
in this past year and satisfactorily completed. 

Nothing of interest was discovered worthy of note 
during the repairs. 

Medidk, Co. Mayo. 

The works at this round tower are now in progress. 



1X880-81. 

Innishmain or BallinchaUa, Co. Mayo, 

The abbey church of Innishmain stands on the 
borders of Lough Mask, it is cruciform in plan, and 
of very early date. 

The nave is 44 feet by 21 feet 3 inches ; the side 
chapel 15 feet 9 inches by 16 feet 6 indies: the 
chancel 21 feet by 15 feet 1 inch. 

The character of the detail of the windows corres 
ponds with that in parts of Ballintubber, O'Hyne’s 
church at Kilmacduagh, and some work at Coreomroe. 
Many of the stones of the chancel piers were found 
during the excavations, and have been replaced in their 
original positions. 

It was founded in the 5th century by St. Cormac 
and was rebuilt and enlarged in the 12th. 

Ballinclialla affords but little interest, the detail 
such of it as remains, is late 14th century. (See 
illustration.) 

St. Mullin’s, Co. Carlow. 

The monastery was fouitded by St. Molins, bishop 
of Ferns, in the year 632. At a later period the 
regular canons, following the rule of St Augustin, 
obtained a settlement here; it also was the burial- 
place of the Cavanaghs, kings of Leinster. 

The ruins consist of six buildings and the base of a 
round tower. 

No. 1. A building of the 14th century of which 
nothing of interest remains. 

No. 2. The monastery ; very little remains of this 
structure, hut it appears to have been the largest church 
in the group. 

No. 3. Is a small cell 6 feet by 16 feet which contains 
jambs of west door and small square-headed east 
window. 

Nos. 4, 5, 6. Domestic buildings. 

No. 7. Stump of round tower. The only thing of 
interest as it was uncovered during the repairs. All 
the necessary works have been completed. 

This completes the list of national monuments at 
which works have been completed or commenced within 
the past year. These have not been so important in 
size or architectural interest as in former years, but at 
the same time were well worthy of care and main- 
tenance. 

In October, 1880, a further addition to national 
monuments was made, increasing the list from 117 to 
137 ; this addition includes some of the finest ruins in 
Ireland, amongst which are Holy Cross Abbey, county 
Tipperary ; Quin Abbey, county Clare ; Ross Abbey, 
county Galway ; Moyne and Rosserk Abbeys, county 
Mayo ; Jerpoint Abbey, county Kilkenny. Although 
I have visited several of these ruins with a view of 
commencing works thereon, I think it better to reserve 
a description until the time comes for reporting on 
the actual work of each year. 

We have met with no opposition in the carrying 
out of the necessary repairs, but, on the other hand, 
have received the cordial support of clergy and people. 

(Signed.) T. N. Deane. 

May 2nd, 1881. 
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CONSTRUCTION AND REPAIR OF FISHERY PIERS, 

UNDERTAKEN FOR THE RELIEF OF DISTRESS 
IN IRELAND 

DURING THE YEARS 1880 & 1881. 






To accompany Report of 
Chief Engineer. 
1880 - 1 . 
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